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U.S.  DEPARTMENT   Or  HOUSING  AND  UROAN  DEVELOPMENT 
NEIGHBORHOOD  DEVELOPMENT  PROGRAM 

NEIGHBORHOOD  DEVELOPMENT 
PROGRAM  APPLICATION 


LUC  A  LI  1  Y 

B o s t o n ,    M nssnchusctts 

PHOGHAM  HUmYiLII 

Sumner   St.    - 


POPULATION 

641,071 


DATC  KLCCIVCD  (To  be  filled  in  by  HUUj 


INSTRUCTIONS:    Prepare  original  ami  9  conformed  copies  for  HUD.    Piece  original  in  Hinder  No.  1,  copies  in  other  binders. 


A.    CORPORATE  NAME  OF  APPLICANT 


Boston  Redevelopment  Authority 


D.  submission 

[X"~|   Initial  opplication  for  year  from       10/1/71 t0 1U/  1/  II ^  {or  purp0SC  0f  funding  shown 

in  Block  C.  (Month,  Day,    Year  J  (Month,  Day,   Year  J 


[   Application  for. 


(e.f,.,  second,  third) 
purpose  of  funding  shown  in  Block  C,  ond 


action  year  from. 


(Month,  Day,   Year) 


to. 


(Month,  Day,  Year) 


.( 


or 


|  Change  in  boundcrics  of  urban  renewal  arto  or  areas  covered  by  Neighborhood  Development  Program,  or  substantial 
changes  affecting  the  land  use  plan  provisions  of  the  urban  renewal  plan.    Area  numbcr(s) • 

|  Addition  of  urban  renewal  area  or  areas  to  Neighborhood  Development  Program.    Area  number(s) 


t 

• 

C.    TYPE  AND  AMOUNT  OF  FUNDS  BEING  APPLIED  FOR 

TYPE 
(Check  applicable  items) 

. 

TOTAL  AMOUNT 

QD  TEMPORARY  LOAN 

$ 

3,261,134 

Pa]    FEDERAL  CAPITAL  CRANT,  TOTAL 

$ 

3,111,134 

[X£  PROGRAM  CAPITAL  GRANT                                                                             ; 

• 

fJQ   2/3  Basis                  □   3/4  Basis 

* 

|   Municipality  with  population 

of  50,000  or  less 

|      |    In  icdcvc  lopment  area  with 
more  than  50,000  population 

$ 

• 

2,866,134 

* 

• 

« 

R'l    RELOCATION  GRANT 

i 

225,000 

m    Rl  IIAI'.IL  ITATION  GRANT 

I 

I'       L*  1  IMAl  [D  TLUI .  KAL  t.AI'1  I  AL   l/KAN  I     I'UK  KLbLKVM  I  UN    TLAH 


I.    GLIUI-'AL  IHrORMATIOM 

(/'  in  fv  mod  on  i   dicotcd  for  each  separate  urban  renewal  area  coveted  by  the  Neighborhood  Development  Progrom 

*         for  which  fundi  arc  being  applied  for  in  lilocl.  C.) 


f— 

AKCA 
'           MULM 

CATEGORY  OP 
CLIGK3ILITY 

PREDOMINANT 
TREATMENT 

PERCENT    OP 

AREA   IN   MODEL 

CITIES  AREA 

ESTIMATF.D  PERCENT 
OF  ITEM  1 
EXPENDITURES 
ALLOCATED   UY   AREA 

URBAN    RENEW*', 
PROJECT    MUHGEf 

CLCARANCC 

REDEVr.LOPMCHT 

REHAD 

PRIOR   TO 
CONVERSION   TO   N 

«.' 

2. 

3. 

A. 

5. 

6. 

7. 

8. 

9. 
10. 
11. 
12. 
13. 
14. 
15. 

XIV 

X 

0 

J 

1 
1 

• 

1007. 

• 

F.    APPLIC 
The  opp 

ATION 

licont  hereby  opplic 

s  1o  the  United  Slate 

• 
* 

s  of  America  for  the  financial  assistance  indicated  in  Bloc 

r 

V  C  above, 

under  the  provisions  of  Section  131  of  Title  I  of  the  Housing  Act  of  1949,  as  amended,  to  oid  in  financing  the  program 
described  in  this  application.  . 


C.     SUPPORT  DOCUMENTATION 

The  documentation  submitted  in  support  of  this  application  shall  bfeonsidered  port  of  this  application. 


H.  URBAN  RENEWAL  AREA  BOUNDARIES 

The  urban  renewal  orcas  v/ithin  the  Neighborhood  Development  Program  arc  as  approved  by  the  governing  body  of  the 
Locol  Public  Agency  on  April    2 f  yqlO  , 

(With  initial  application  or  subsequent  application  containing  a  boundary  change,  describe  on  attached  sheets  boundaries 
'of  urban  renewal  areas  covered  by  Neighborhood  Development  Program  and  identify  each  area  by  same  number  as  shown 
above  in  Block  E.J 


I.      EXCCUTION  ■  .         '        ' 

IN  VilTllESS  V/UCPEOF    the  Applicant  has  caused  this  application  to  be  executed  in  its  nome,  and  its  seal  to  be  hereunto 
fixed  ond  oltcsted,  ttiU        22       Jny  nf  July      ■  1971    .  ■     - 

New  City  Hall/1  City  Hall  Square  Boston  Redevelopment  Authority 


Street  Address 

Poston,   Massachusetts   02201 


Cl'/y,  State,  and  Zip  Code 


Corporate  Name  of    ipplicont 


\-,- — 


Signature 


-O- 


/  |47/{.'I' 


HUUVrOil...    U.C. 


NEIGHBORHOOD    DEVELOPMENT    PROGRAM   APPLICATION 
Sumner   Street   Public    Housing   Urban   Renewal  'Area 
Boston   Redevelopment   Authority 
3oston,    Massachusetts 


CODE   NO.    ND  -   201(b) 
ACTIVITY  PROGRAM  SUMMARY 


Planning  and  Prog ramming  Activities 

During  the  action  year,  the  LPA  will  meet  with  individuals  within  the  project 
area,  as  well  as  with  other  individuals  and  groups  from  the  East  Boston  community, 
interested  in  the  development  of  the  project  area  to  form  a  Project  Area  Committee 
(PAC).  In  addition,  studies  will  be  undertaken  regarding  the  extent  of  financial 
assistance  necessary  for  such  a  PAC.    '  "■.•- 

During  the  action  and  reservation  years,  it  is  expected  that  the  PAC,  the  LPA, 
and  the  proposed  developer,  the  Boston  Housing  Authority,  will  conduct  plannino  and 
■\design  sessions  for  that  part  of  the  NDP  designated  as  an  elderly  housing  project. 
pier  studies  necessary  to  determine  the  disposition  of  the  rest  of  the  NDP  will  be 
undertaken  by  the  LPA  and  PAC.  •  • 

. 

During  the  action  and  reservation  years,  the  LPA  will  prepare  progress  schedules 
which  will  detail  appropriate  time  frames  for  completion  of  activities  in  the  current 
and  proposed  Activity  Program  Summaries.  These  progress  schedules  will  provide  a 
means  to  measure  actual  accomplishment  against  the  schedules.  A  management  inforra- 
tion  system  will  be  developed  which  will  facilitate  the  reporting  of  information 
regarding  and  the  progress  of  the  NDP.  The  system  will  be  supported  by  detailed 
records  and  documentation  including  maps  recording  actual  physical  progress. 

Real  Estate  Acquisition  Activities 

All  acquisition  will  be  completed  during  the  action  year.  Seven  parcels  will  b 
acquired.  Appraisals  and  title  searches  will  begin  shortly  after  the  project  is 
funded  and  will  be  completed  within  60  days. 

p rojierJ.y_J^amK|o^G n t  Activities 

_  The  LPA  will  complete  the  entire  property  management  workload  (10  properties) 
during  the  action  year. 


Ls  — 
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NEIGHBORHOOD    DEVELOPMENT   PROGRAM   APPLICATION 
Sumner   Street   Public   Housing   Urban   Renewal  Area 
'iouton   Redevelopment  Authority' 


ioston,    Hassaclmcctts 


ACTIVITY  PROGRAM  SUMMARY  •'  •  .    ''        C0DE  N°'   ND  "  20Hb) 


Relocation  Activities  .   •  /     •  .'..•." 

The  LPA  will   complete  relocation- activities  during  the'  action  year.     It  is  ex- 
pected that  ten  businesses  will   be  displaced  in  the  HDP  area.     A  full   range  of 
relocation  services  will   be  provided  by  the  Business  Relocation  office  of  the 
Boston  Redevelopment  Authority  which  will    provide  the  businesses   involved  with  an 
appropriate  informational   program.     Listings  concerning  available  space  will   be 
accessible  to  all   relocated  businesses.  •  •     • 

.  Two  dwelling  units  on  the  site  are  vacant  and  appear  abandoned.     If  there  are 
Residents  living  there  at  the  time  of  project  approval,   they  will   receive  the  full 
"'nge  of  services  and  benefits  provided  by  the  Family  Relocation  Department  of  the 
.\    fcton  Redevelopment  Authority. 

Demolition  and  Site  Clearance  Activities  .     -'.. '       ' 

.Contracts  for  demolition  and  site  clearance  activities  will  be  negotiated  during 
the  action  year.  Seven  predominantly  non-residential  structures  will  be  demolished 
at  an  estimated  cost  of  $225,000.  ••  ■ 

.  *  •  •  •  *  . 

Project  Improvement  Activities  .- •  "  ■'.. 

Project  improvements  will  begin  under  contract  during  the  action  year.  Activitic 
'to' be  undertaken  include  street  improvements,  the  provision  of  open  space,  street  and 
plaza  lighting,  the  provision  of  high  and  low  service  water  service  and  surface  and 
•sanitary  drains,  fire  alarm,  police  signal,  and  traffic  signal  systems. 

,  •  Land  Marketing  Acti  vi  ti  es 


During  the  action  year,  disposition  parcels  in  the  NOP  area  are  to  be  disposed 
of  to  the  Boston  Housing  Authority  under  the  provisions  of  Section  107  of  the  Housing 
Act  of  1949,  as  amended,  primarily  for  low  rent  public  housing  for  the  elderly.  The 
use  of  disposition  parcels  2  and  3  for  elderly  housing  are  to' be  substantiated  in  the 
continuing  planning  process  of  planning  for  an  enlargement  of  the  HDP  area  during  a 
second  year. 


^ 


'/ 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
^x  Sumner  Street  Public  Housing  Urban  Renewal  Area 
v   Boston  Redevelopment  Authority 

Boston,  Massachusetts 


.  CODE  NO.  [JD  -  201(b) 
ACTIVITY  PROGRAM  SUKnARY  ■ 


"Rehabilitation  Activities 

■ ; •  •• 

There  will  be  no  rehabilitation  activities  during  the  action  and  reservation 
years.  The  entire  site,  now  occupied  by  deteriorating  and  dilapidated  structures, 
will  be  cleared  and  made  available  primarily  for  public  housing  for  the  elderly 
and  other  uses  to  be  determined  at  a  later  date. 
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EXPENDITURES  BUDGET 

Sumner   Street    " 

IKS7 JWCTIOSS:    Submit  original  antl^four  copies  in  BinJci  f\'o.  1  onj  one  copy  in  other  bindcis. 

*rT,nMYPAP.    F,om     Oct.    1,    1971                   !o    Oct:   1,    1972" 

. 

*                                • 

ACTIVITY 
CLASSIFICATION 

% 

TO  BE  COMPLETED   RY   LPA 

TO  BE  COWPIE' 
BY  HUD 

APPROVED 
BUDGET 

rou 

CURRENT 
YEAR 

(o) 

ACTUAL  AND 

E  S  T  1 M  A  1  ED 
COST       TO 

end  or 

CURRENT 
YCAR 

(b) 

ESTIMATED 

UNLIQUIDATED 

ODLIGATIONS 

AT    END  OF 

CURRENT 

'  .YEAR 

(c) 

ESTIMATED 

COST   Of- 

NEW 

ACTIVITIES 

DURING 

ACTION  YEAR 

(<n 

BUDGET 

REQUESTED 

(c)     +     (d) 

(e) 

BUDGET 

APPRO'.' EI 

m 

1.     Admintstrot  ive   Costs 
(1410,  14  75) 

168,000 

168,00 

j 

2.     Lego!  Service  (1415.02 
•      throuph  1415.05) 

5,000 

5,00 

j 

3.     Survey  one!   Plonning 

(1401,  1403,  1101.  1430) 

290,216 

290,21 

5 

4.     Acquisition    Expenses 

(1440.02  through  1440.06) 

19,600 

19, 60 

J 

5A.  Tcmporory   Operation  of  Ac- 
quired   Property   (1418) 

4 

76,000 

76,003 

5B.  Amount   Included   in   Line  5A 
OS  tcol  estate  tox  credits 

(1448.038) 

[     .     ] 

[              ] 

-   ■'.'-.    " 

[' :  3 

[  •    ] 

[     -  - 

6.      Relocotion  ond   Community 
Orgoni:ot  ion,   excluding 
^Relocotion  Payments 
(1443) 

/ 

1? 

• 

7.     Site  Clearance  (1450) 

. 

» 

267,000 

267,00 

3 

C.     Project   Improvements  (1455) 

609,542 

609, 5^ 

2 

9.     Disposol,    Lease,   Retention 
Costs   (1445) 

6,500 

6,500 

10.     Rchobi  lilot  ion,  excluding 
tcliobi  lilot  ion  grants 
(1460) 

11.     Interest  (1420.013, 

'      1420.02) 

165,000 

165, 0C 

D 

12.     Other    Income   (—) 

(1419) 

• 

13.     Reol    Eslate    Purchoses 

(1110.0!) 

• 

1,185,000 

1,185,00 

J 

14.     Sublotol  (Sum  of  lines 

1  through  13,  excluding,  5l\ ) 

* 

• 

• 

2,791,858 

2,791,85 

3 

15.     Contingencies   (not  to      . 
cicrct!  )5'~,  (,(  line    1  II 

220,000 

220, 0C 

1 

'i.     Proyrom  Inspection 
(1418) 

)        1 — ■ 

:--i>.      rolol    Piogroni    Expenditures 
(Sum  <>!  lines    1  1.    13  X    l(,] 

24,276 

24,27 

) 

3,036,134 

3,036,13 

♦ 

. 


_ 


. 


ACTIVITY 
CLASSiriCATION 

• 

TO  till 

COI/I'l.CTLD    OY 

LTA 

DY  HUD 

APPROVED 
OUDGCT 

FOR 

CURRENT 

YEAH 

(o) 

ACTUAL   AIJD 
C I T  1 M  A  1  r.  D 
COST       TO 

end  or 

CURRENT 
YEAR 

(b) 

CSTIMAT  ED 

UIJLIQUIDAT  CD 

OULIGATIONS 

AT    CUD  or 

CURRENT 

YEAR 

(c) 

CSTIMATCD 

cost  or 

n  i:  yi 
activities 

DURING 

ACTION  YEAR 

nucic.r.T 

TEQULSTLO 
(c)    i    (d) 

DUDC.r  T 
APPROVCD 

(0 

18.     Rclocolion   Poyments  (100"c 
reimbursable  to  LP  A)  (1501) 

225,000 

225,000 

19.     Rcliobi  Illation   Gionls   (lOOVc 
reimbursable  to  LPA)(1502) 

t 
i   .     .      •,"_■■■ 

APPROVAL  OF  THE  EXPENDITUR  ES  BUDGET  IN  THE  AMOUNTS  SHOWN  IN  COLUMN  (c)  IS  HEREBY  REQUESTED. 


«>v 


.Tuly    22",    1971 


Boston   Ilc^evelopmcnt   Authority 


(Date) 


(Local  Public  Agency) 


(Signature  o]  Authorized  Ojjicicl)  (A 


Director 


(Title) 


r 


THE  EXPENDITURES  BUDGET  IS  HEREBY  APPROVED  IN  THE  AMOUNTS  SHOWN  IN  COLUMN  (I). 


/ 


(Date) 


(Signature) 


(Title) 


}       > 


J3-1V0M' 


HUD-V.oiK.,  t'.C. 


.     NARRATIVE    SUPPORTING    1IUD-G275 

1.   Administrative  Costs  -  $14,000  per  'month  has  been  allocated 

to  cover  administrative  costs. 

)  3.   Survey  and  Planning  - 

This  project  is  the  first  to  be  undertaken  in  the  East 
Boston  GNRP  (Mass.  R-44).   In  accordance  with  HUD  regulations, 
the  amount  of  this  advance  and  the  interest  accrued  have  been 
charged  to  the  project.   The  total  cost  of  the  advance  and 
interest  through  September,  1971  is  $278,216.   An  additional 
$12,000  has  been  requested  for  necessary  engineering  services. 

GNRP  advance  $199,287 

Interest  78,929 

Engineering  Services  12, 000 

$290,216 

4.   Acquisition  Expense 


( 


> 


Acquisition  appraisals  -   $   8,000       ( 
Negotiations  3,600      '/ 

Title  information  3,000 

Sundry  acquisition  expenses        5,000 


/  •      •  • 

Temporary  Operation  of  Acquired 'Property 


$  19,600 


Costs:   Repairs  $  15,000 

Insurance  2,000 

Tax  payments  65,000 


$  82,000 


Revenue:   Rental  from  10  businesses 
for  four  months  at  an 
average  of  $150  per  month  $   6,000 

Total  cost  of  operation  of  property  $  76,000 


Site  Clearance 

Demolition  of  2,534,707 

cubic  feet  '  $225,000 

Removal  of  tracks  12,0  00 

MDTA  kiosk  relocation  3iL'_°-9JL 

$26 7,000 


0.   Project  Improvements 

Streets  $244,200 

Par):  and  playground  102,000 

Street  lighting  34,772 

High  and  low  water  service  34,0GB 

Surface  and  sanitary  drains  100,438 

)               Fire  alarm  system  13,122 

Police  signal  system  13,122 

Traffic  signal  system 7,812 

$609,542 

These  estimates  have  been  prepared  by  the  Authority's 
Engineering  Department  for  Mill,  Marginal,  Sumner  and  New  Streets. 
After  HUD  approval  of  the  project,  a  more  detailed  report  will  be 
prepared  and  submitted. 

11.  Interest 

The  amount  requested  for  interest  represents  5&l/2%  of  the 
temporary  loan. 


/ 
/ 


13.  Real  Estate  Purchases       ' 

The  Authority's  Real  Estate  Department  estimates  fair 
market  value  to  be  $790,000.   To  this  figure,  502  has  been 
added  to  cover  court  awards.   This  percentage  is  the  average 
J>     s  for  settlements  of  similar  parcels  in  the  Waterfront  project. 

18.  Relocation  Payments 

Relocation  services  will  be  provided  for  the  10  businesses 
now  operating  on  the  site.   This  will  cost  approximately 
$225,000. 


J 


FINANCING  PLAN 


I'flOGHAM   NUMIILH 

Suinncr   St.    - 


INSTRUCTIONS:    Submit  original  and  two  copies  in  Binder  No.   /  and  one  copy  in  other  binders. 


FINANCING  PLAN  FOR  ACTION  YEAR  FROM   0ct<  *'  1971     TO  0ct  ♦  *»  1972 


SECTION  A.  ESTIMATE  OF  GROSS  AND  NET  PROGRAM  COST  AND  SHARING  OF  NET  PROGRAM  COST 


I'iCvious  edition  "toy   be  used 


LINC 
NO. 

ITEM 

CURRENT   YEAR   FR 

DM                       TO 

ACTION   YEAR   FRC 

U                         TO 

APPROVCD 

FINANCING 

PLAN 

(o) 

REVISCD 
ESTIMATE  OF 
COLUMN   (o) 
(b) 

F  1 N  A  N  C  1  N  G 

PLAN 
REQUESTED 
(0 

TO  lit  COMPLETED 

BY  HUD 

FINANCING    PLAN 

APPROVED 

A-l 

PROGRAM  EXPENDITURES 
(From  HUD-627S,  Expenditures 
Budpet,  Line  17,  as  follows: 
~COLT(b)  from  Col.  (b);  Col.  (c) 
from  Col.  (c)) 

..•     . 

3,036,134 

A-2 

NONCASH  LOCAL  GRANTS-IN- 
AID  (From  Part  IV,  Schedule  1, 
Summary  of  Noncash  Crants-in- 
Aid) 

. 

■    : ' 

1,443,067 

A-3 

GROSS  PROGRAM  COST 
(Line  A-l  plus  Line  A-2) 

7      ' 

..    • 

4,479,201 

t 

i 

A-4 

LAND  PROCEEDS.   ACTUAL 
DISPOSITION  PROCEEDS  FROM 
LAND  ACQUIRED  IN  INDICATED 
YEAR  AND  DISPOSED  OF  IN 
THAT  YEAR  (Include  sold,  re- 
tained or  leased) 

V—..      -^   .-•*.    „-.';;._ 

v     .  v  „  .*■..*,  ':-  ■■'  *. 
'             '■>,•■■ 

i 

-i      .;  .-.  '.  J.''.  -.::    ■  ■:■ 

V"  150,000 :: 

...         .-.„... 

A-5 

ESTIMATED  LAND  PROCEEDS. 
(From  land  acquired  or  to  be  ac- 
quired in  indicated  year  but  not 
disposed  of  in  that  year) 

-  ■   ^—J?"' 

* 

• 

■"■"."'  '.'''•'•' >- •': ■,. _■  •"  ' 

.   -".:  :  .  •■  ••'■'   • 

A-6 

TOTAL  ESTIMATED  PROCEEDS 
RECEIVED  OR  TO  BE   RECEIVED 
FOR  LAND  ACQUIRED  AND  TO 
BE  ACQUIRED  IN  INDICATED 
YEAR:  (In  Col.  (b),  enter  Line 
A-4  plus  A-5) 

• 

• 

150,000 

A -7 

ADJUSTMENT  OF  ESTIMATED 
LAND  INVENTORY  PROCEEDS 
(Adjustments  in  Col.  (c)mnst  be 
justified  in  Code  No.   N'D506) 

. 

• 

A-8 

NET  ESTIMATED  LAND  PRO- 
CEEDS (L inc  A -0  plus  or  minus 
Line  ,\-7) 

150,000 

* 

A-9 

NET  PROGRAM  COST  (Line  ,&3 
minus  Line  AS) 

4,329,201 

A- 10 

SHARING  OF  NET  PROGRAM 
COST  LOCAL  GRANTS-IN-AID: 
TOTAL  REQUIRED  (1/3  or  1/4  oj 
Line  A-9) 

1,443,067 

A-l) 

M-12 

NONCASH  GRANTS-IN-AID 
(1  roin  Line  A-2) 

' 1,443,067 

* 

lil.AL  ESTATE  TAX  CREDITS 
(From  IIUD-627S.   Line  SB) 

— 

O    1 


•    t 


~r 


1 

LIUE 
NO. 

ITEM 

Purr«nt    Y«ol    From                 tn                                                      Ar.flon    Year 

f,»J0/7L       10/7? 

approved 
financing  plan 

(o) 

nrvr,i:n  estimate 
or  column  (o) 

(b) 

FINANCING  PLAN 

REQUESTED 

(c) 

TO  HI.  COMfU.  lTLO 

hy  nur> 

FINANCING  PI   AN 

APPROVED 

(<0 

.    A- 13 

LOCAL  CASH  GRANTS-IN-AID, 
EXCLUDING  REAL  ESTATE  TAX- 
CREDITS.  (Line  A-10  minus  sum 
of  Linr;  A- 1 1  and  A- 12)  (Sum  of 
Lines  A-ll,  A-12,  and  A-13  must 
cjjuat  Line   A-  10) 

• 

• 

2,886,134 

I 
/ 

A-14 

PROGRAM  CAPITAL  GRANT 
(2/3  or  3/-1  of  Line  A -9) 

• 

A-15 

RELOCATION  GRANT  (From 
11UD-G275,  Line  18  as  follows: 
Col.  (b)  from  Col.  (b); 
Col.  (c)  from  Col.  (c)) 

■ 

225,000 

A-16 

REHABILITATION  GRANT  (From 
IWD-6275,   Line  19  as  follows: 
Col.  (b)  from  Col.  (b); 
Col.  (c)  from  Col.  (e)) 

■• 

• 

A-17 

TOTAL  FEDERAL  CAPITAL 
GRANT  (Sum  of  Lines  A-ll,  A-15 
and  A-16) 

• 

3,111,134 

SECTION  D.    MAXIMUM  AMOUNT  OF  TEMPORARY  LOAN  FOR  ACTION  YEAR 

LINE 
NO. 

ITEM 

AMOUNT   REQUESTED   DY 
LPA 

AMOUNT   APPROVED   DY 
HUD 

D-l 

CASH  REQUIRED. FOR  PROGRAM  EXPENDITURES,  RE- 
LOCATION GRANTS  AND  REHABILITATION  GRANTS 
(From  column  (c  ),  sum  of  Lines  A-l,  A- IS  and  A-lr~> 

3,261,134 

•■■ 

T2 

ESTIMATED  VALUE  OF  UNSOLD  LAND  AT  BEGINNING  OF 
ACTION  Y  EAR.  (Use  disposition  values  for  unsold  parcels 
which  were  used  in  calculatinp  the  disposition  proceeds  in' 
the  latest  approved  financing  plan)(Sce  SectiunA  ,  column  (a)) 

•    .: 

• 

B-3 

TOTAL  CASH  REQUIREMENTS  (Sum  of  Lines  B-l  and 
D-2) 

3,261,134 

B-4 

REAL  ESTATE  TAX  CREDITS  (From  column  (c),  Line 
A-12) 

__ 

B-5 

CASH  GRANTS-IN-AID,  EXCLUDING  REAL  ESTATE  TAX 
CREDITS  (From  Column  (c),   Line  A-13) 

-_ 

B-6 

SUBTOTAL  (Sun  of  Lines  B-4  and  B-5) 

_- 

B-7 

MAXIMUM  TEMPORARY  LOAN  THROUGH  DIRECT  OR 
PRIVATE  FINANCING  (Line  B-3  minus  B-6) 

3,261,134 

SECTION  C.    SOURCES  OF  FUNDS  FOR  REPAYMENT  OF  TEMPORARY  LOAN 

LINE' 
NO. 

IT  CM 

AMOUNT   REQUESTED   DY 
LPA 

AMOUNT    AI'f'ROVtU    ur 
HUD 

C-l 

TOTAL  DISPOSITION  PROCEEDS  (Sum  of  Line  A-8, 
Col.  (c),  and  B-2) 

150,000 

C-2 

PROGRAM  GRANT  (From  Line  A-ll,  col.  (c)) 

2,886,134 

C-3 

RELOCATION  GRANT  (From  Line  A-15,  col.  (c)) 

225,000 

'        f 

REHABILITATION  GRANT  (From  Line  A-16.  col.  (c)) 

0 

k 

C-5 

TOTAL  (Sum  of  Lines  C-l  throiifji  C-l;  Must  equal  Line  li-7) 

3,261,134 

_                                      ,     ,, 

f  • 


"—I 


.r 


APPROVAL  Of    THE  FINANCING  PLAN  IN  TNT.  AMOUNTS  SHOWN  ISHI^KTllY  IMOUj/.ii  |>: 

July    22,     1971         


(Dote) 


.r/&-4~ 


(bifinulurc  of  Authorized  Ujficml) 


Boston   R pdcyolopmcnt   Autho r i t y 

(Local  I'ublic  Agency) 


Director 


(Title) 


THE  FINANCING  PLAN  AS  SHOWN  IN  THE  APPROPRIATE  COLUMNS  IS  HEREBY  APPROVED: 


(Date) 


(Signature) 


(Title) 


■ 

PART  I  -   NONCASH   GRANTS-IN-AID  SUP.MITTFD  FOR  FIRST  TIME  WITH  APPLICATION  FOR   ACTION  YEAR 


SUPPORTING  SCHEDULE  1.    SUMMARY  OF  NONCASH  LOCAL  GRANTS-IN 


TYPE  OF   LOCAL   GRANTS-IN-AID 


•■REQUESTED  DY   LPA 


APPROVED  BY   HUD 


5. 


6. 
7. 


C. 
9. 


DONATIONS  OF  LAND 


SITE  CLEARANCE 


PROJECT  IMPROVEMENTS 


SUPPORTING  FACILITIES 


COMMUNITY-WIDE  FACILITIES 


PUBLIC  HOUSING  CREDITS 


605,215 


SECTION  112  CREDITS 


TOTAL 

(Stun  of  Lines  I  tlirauph  7) 


AMOUNT  IN  LINE  8  TO  BE  USED  IN  ACTION  YEAR1 
FINANCING  PLAN 


605,215 


RT  II  -  IIIHII  11.17.  tO    NONCASH    GRANT- IN- AIP  FROM  INVUU  OR  Y 


(Jnstiiictions  will  be  is  mini  tit  o  subsequent  dole  covering  the  cah  ul  tit  ion  of  the  amount  of  unutilized  noncash  grants  •in-aid 
uhieh  emi  be  utilized  as  credits  for  the  action  )cor.) 


PART  ill  -    NONCASH  POOLING  CRLDITS  I  I.OM  UKO/.N  RCNCWAl   PKOJCCTS  AND  SUIW'.ITTI'D  AS  NOP    NONCASH   CI;  ANT-  IN-  /ID 
CKLDII  S  I  OK  IMi:  ACTION  VI  Al{ 


SOURCE  01"   POOLING  CREDIT  AND  ADJUSTMENT  TO  URl'.AN  RENEWAL  PROJECT  POOLING  CALCULATION 


"> 

LIME 
NO. 

ITEM 

SUM    Of: 
COHPLCTCD  URDAN 
RENEWAL    PROJECTS 
(o) 

TRANSFERRED  TO 
NDP   FOR 
ACTION   YEAR 
(b) 

ADJUSTED   SUM   OF   COMPLETED 
URBAN   RENEWAL   PROJECTS   TO 
DE    UDCD   FOR    FUTURE    I'OOLII.'G 
CALCULATIONS  COL.    (o)    MINUS 
COL.    (b) 

(c) 

1. 

ITEM  1  •  PROJECT 

EXPENDITURES 

74,586,025 

xxxxxxxxx 

74,586,025 

2. 

ITEM  2-    NONCASH 

57,419,229 

837,852 

56,581,377 

3. 

GROSS  PROJECT  COST 

132,005,254 

XXXXXXXXX  . 

132,005,254 

4. 

LAND  PROCEEDS 

10,405,000 

XXXXXXXXX 

10,405,000 

5. 

NET  PROJECT  COST 

121,600,254 

xxxxxxxxx 

121,600,254 

6. 

LUC  a;    '-  ?-       '    ■      AID 
TOTAL 

57,419,229 

XXXXXXXXX 

57,419,229  * 

7o 

i 

NONCASH 

57,419,229 

837,852 

56,581,377 

**  8. 

CASH 

v                           0 

XXXXXXXXX 

•      0 

9. 

FEDERAL  CAPITAL  GRANT 

68,999,510 

% -XXXXXXXXX 

68,999,510 

10.     . 

AMOUNT  OF   NONCASH    GRANT-IN-AID 

CREDITS  TRANSFERRED  FROM  URBAN                                           '    '     •    •           *        .'" 

RENEWAL  PROJECTS  POOLING  CREDITS                                            ,\         ..'                       •     '. 
TO  NDP  FOR  ACTION  YEAR  »                                .                •'.                   '•.'■"..'■' 

$      837,352                                                                     ••     •      •    .-;.    ■. ' ' 

(From  Line  2,  column  (b))                                     .  ■'                                                     '                                            .. 

c                                                                                                                                                                                                                                                                                                                                  '  * 

y 

PART  IV  -TOTAL   NONCASH    GRANTS-IN-AID  I'OR  ACTION  YEAR 


1. 

FROM  PART  1  (Line  9) 

$          605,215 

1 

2. 

FROM  PART  II 

$                        0 

y 


IRON  PART  III  (Live  ]0) 

TOTAL  (I'.iUei  ihii  fip.ure  in  Line  -(-?, 
Col.r't,  ((),  of  r,.i,,t  III  I)  c:r.o.) 


837,852 


1/./i3,067 


(,10     t  V  t  •  »  '  « 


Attn  cli  men  I:  to  HUD  (,?P,Q 

Public  Housing  Credits 

Acquisition  $  48G.O0O 

Site  Clearance  43  322 

Project  Improvements  494  Q22 

Subtotal  $1,028,344 

257c  of  Above  Costs  in  Lieu  of 

Administrative  and  Other  Program 

CostG  .       257,086 

Subtotal  $1,285,430 

Disposition  Price  75  qqq 

Subtotal  $1,210,430 

Total  Amount  Allov.-ed  for  Local 

C^it  $  605,215 


/ 


*. 


June  14,    1971 


Robert  T.   Kenncy,   Director 

Boston  Redevelopment  Authority 

One  City  Hall  Square  • 

Boston,    Massachusetts      02201 

Subject:  Neighborhood  Development  Program 

Application  for  East  Boston 

P   J        ~> 

J     ?./i. n»' 

Dear  Mr.   K£nfveyf  ^ 

This  will  confirm  the  Boston  Housing  Authority's  intention  to 
build  public  housing  for  the  elderly  using  the  so-called  Turnkey 
method  on  land  to  be  made  available  through  the  Neighborhood 
Development  Program-Sumner  Street  Public  Housing  Urban  Renewal 
Area.  \ 

As  previously  agreed  with  your  staff,    definition  of  the  entire  developer's 

package  for  at  least  300  units  of  housing  would  be  a  combined  effort  of 

the  Housing  and  Redevelopment  Authorities.      This  work  would  include, 

but  jiDt  be  limited  to,    development  of  planning  and  design  standards  and 

com-  ols,   through  the  final  selection  of  the  developer. 

/ 

We  1  ;>ok  forward  to  the  rapid  implementation  of  this  proposal  for  housing 
thai  ;.s  both  needed  in  and  desired  by  the  East  Boston  community. 

Sincerely, 


\J 


Q 


Andrew  M.   Qlins 
Director  of  Planning  and 
Development 


ADDIir.SS   AI.I.  COMMUNICATIONS   TO  Till:    AtnilOUITY 


■NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 
*  Boston  Redevelopment  Authority 

.'oston,  Massachusetts  ....  . 

•    :      .   .  : 


CODE  NO.  ND  -  303 
URBAN  -RENEWAL  AREA  REPORT  .     .        Part  A 


a.  Map  of  locality  identifying: 
•  (1)  .city  limits 

(2)  boundaries  of  NDP  urban  renewal  area  .•'  • 

(3)  boundaries  of  other  urban  renewal  areas 

(4)  central  business  district 

(5)  model  cities  area  approved  by  HUD 

(6)  poverty  areas  where  identified  by  the  local  poverty  area 


■I 

i 


b.  Map  of  the  part  of  locality  in  which  NDP  urban  renewal  area  is  located 
showing:  ..-/.. 

(1)  boundaries  of  NDP 

(2)  major  thoroughfares,  identify  whether  in  existence,  being  constructed, 
being  planned,  or  contemplated  (with  indication  of  whether  Federal  aid  is 
being  or  will  be  received  for  planning  or  construction 

(3)  other  blighted,  deteriorated,  or  deteriorating  areas  not  included  in 
■  '-other  urban  renewal  areas 

c.  Map  of  NDP  urban  renewal  area  and  immediate  vicinity,  showing: 

(1 )  boundaries       *     *  . 

(2)  land  uses  including  character  assigned  to  vacant  land  and  land  in 
mixed  uses 

(3)  total  number  of  buildings  and  number  of  buildings  with  deficiencies 
in  each  block      . 

{A)   general  distribution  of  environmental  deficiencies 

Page  1  of  'I 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 

oston  Redevelopment  Authority 
Boston,  Massachusetts 


URBAN-  RENEWAL  AREA  REPORT      ■   ■  .     CODE  NO.  ND  -  303 

...-••.        Part  A 


'  d.  Statement  explaining  selection  of  area,  delineation  of  boundaries,  an'd 
relationship  to  local  renewal  objectives. 

A  report  entitled  East  Boston  -  Public  Housing  for  the  Elderly  (Boston 
Redevelopment  Authority,  Planning  Department)  was  prepared  in  conjunction 
With  community  interest  in  elderly  housing.  Eight  sites  were  identified  as 
prospective  sites.  Representatives  of  IIUD's  Housing  Assistance  Administration 
(HAA)  were  invited  to  tour  the  sites  to  determine  preliminary  eligibility  and 
the  proposed  urban  renewal  area  received  a  "very  desirable"  rating  and  given 
pntative  HAA  and  Boston  Housing  Authority  approval. 

■  In  light  of  the  above,  the  area  was  selected  for  a  proposed  federally 
assisted  public  housing  project  for  the  elderly.  '  • 

The  NDP  urban  renewal  area  is  in  accordance  with  the  objectives  and  the 
land  use  proposals  of  the  East  Boston  General  neighborhood  Renewal  Plan  (submitted 
previously).  The  proposed  reuse  of  the  HDP  urban  renewal  area  is  residential. 
This  is  consistent  with  the  1965/1975  General  Plan  for  the  City  of  Boston,  and 
the -General  Neighborhood  Renewal  Plan  studies  for  East  Boston  which  proposed  that 
the  area  remain  predominantly  residential,  that  shopping  facilities  in  the  vicinity 
be  expanded  and  that  community  facilities  be  enlarged  and  modernized. 

e.     Evidence  supporting  eligibility  of  urban  renewal  area. 

The  project  is  eligible  as  a  category  XIV,  Single  Purpose  Public  Housing 
Project. 

(1)  Criteria  developed  and  used  in  classifying  buildings  with 
deficiencies 

Major  Deficiencies 

!•  Foundations  rotted,  sinking  or  deteriorated, 

2.  Walls  out  of  plumb  or  horizontal  alignment. 

3.  Roof  sagging  or  unsound. 

A.     Exterior  walls  cracked,  broken,  or  deteriorated.  ■ 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
oston,  Massachusetts  ..'*■'. 


URBAH  -RENEWAL  AREA  REPORT  C0DE  N0"  .  ™;303 


1. 

2. 

'3. 

•' 

5. 

6. 

7. 
8. 

9. 

gla 

10. 

Minor  Deficiencies 

Structure  in  need  of  paint.  '•■'•• 

Siding  loose,  missing,  or  deteriorated. 
Structure  in  need  of  pointing. 
Roof  material  or  flushing  loose  or  missing. 
Chimney  in  need  of  pointing  or  replacement. 
Gutters,  downspouts  deteriorating  or  missings- 
Stairs  loose,  deteriorated,  sinking,  or  missing. 
Doors  broken,  loose,  or  deteriorated. 
Window  frames,  sashes  deteriorated  or  missing; 
s  broken .  ...  '..... 

Fire  escapes  broken,  rusted,  or  loose. 

11.  Flooring  worn,  loose,  or  missing;  floors  warped 
or  deteriorated. 

12.  Evidence  of  dampness  penetration  in  basement, 
•  •    interior  walls. 

'  ■.    13.  Inadequate  electrical  service  and  wiring. 

14.  Sanitary  facilities,  heating  system  unoperable. 

15.  Interior  wall  partitions  not  fire  resistive. 
„   _     v  16.  Lack  of  adequate  fire  protection. 

A   building  was  considered  to  be  deficient  if  it  contained 
one  or  more  major  deficiencies  or  two  or  more  minor  deficiencies. 

(2)   Description  of  type  of  surveys  made  and  date  of  surveys 

•  •   Surveys  and  studies  with  respect  to  the  present  character 

and  condition  of  the  Sumner  Street  Public  Housing  Urban 

Renewal  Area  and  of  the  surrounding  neighborhood  were  carried 

out  between  1961  and  1969  by  employees  of  the  Boston  Redevelop- 
ment Authority. 

>  )       ■  •  ... 

.  * 
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URBAN> RENEWAL  AREA  REPORT 


CODE  NO. 


ND-30  3 
Part  A 


._  .'     These  surveys  and  studies  included,  among  other  things, 
the  investigation  and  analysis  of  existing  land  use,  building 
and  dwelling  unit  conditions,  environmental  conditions,  and 

.  social  and  economic  characteristics.   From  these  data,  Map  ;l : 
Existing  Land  Use,  and  Map  5:  .  Building  Deficiencies  and 

•  Proposed  Treatment,  were  prepared. 

f.  Conformity  to  Workable  Program  for  Community  Improvement 

,  The  primary  objective  of  urban  renewal  actions  in  the  proposed 
project  area  is  to  provide  for  low  rent  public  housing  for  the 
elderly  to  serve  as  a  new  source,  as  well  as  a  relocation  resource, 
for  elderly  housing  and  low  rent  units.   This  objective  is  in 
accordance  with  proposals  outlined  in  the  latest  submission   of 
the  Workable  Program  for  Community  Improvement.. 

g.  Designation  of  urban  renewal  area 
See  attachment. 

h..   Areas  excluded  from  urban  renewal  area       •         '-•"-' 

•  Not  applicable.  ■.      . 
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U.S.   DEPARTMENT   Of    MOUMIJO   A 

ID  UROAU  DEVELOPMENT       ' 

LOCALITY 

Bo  s ton ,    M.t s s a cl i u s e t:  I s 

'                                          NEIGHBORHOOD  DEVELOPMENT  PROGRAM 

IMIOOMAM   AND   AULA    NUMULIt 

SUMMARY  OF  URBAN  RENEWAL  AREA  DATA 

A  NLA  NAME 

Surnner   Street 

Submission:    lnitiol{vJ        Revision^ 

COUNTY(S)        c.1)froTk 

CONGHTSSIONAL    DIS1  RICTISl  IN 
WHICH  AULA   IS  SITUATED 

Ih'STIWCTlO.XS:     To  be  completed  and  submitted  with  the  initial  application  for  each  separate  urban  renewal  area  covered  by  the 
Neighborhood  Development   Program.      To    be   revised  and  resubmitted  only   if  the    boundaries    of  the  area  ere 
thanked,  or  for  substantial  changes  affcclinr,  the  land  use  plan  provisions  of  the   Urban  Rcneival  Plan. 

1.  AREA  ELIGIBILITY 

CATEGORY:                      XIV 

2.  PREDOMINANT  TREATMENT 
r_A]  Cleoroncc  ond  Redevelopment 

1     1  Rehabilitation 

3.  RELATION  TO  APPROVED  MODEL 
CITIES  AREA 

[TjArco  Is  not  within  model  cities  orco 
|]]Area  Is  entirely  within  model  cities  creo 

Single    Purpose   Public   Housing 
□  Sec.  Ill  disoslcr  orco                Project 

4.  PRESENT  CHARACTER  OF  AREA 
AND  CONDITION  OF  BUILDINGS 

0  Built  up 

Q  Predominantly  open 

□  opcn 

.) 

(Check  one  below  unless  area 

is  "Open") 
[_)  Predominonlly  Re iicfen tiol 

£\]  Not  Predominonlly  Residential 

5.  CONTEMPLATED  LAND 
USES                                   .   • 

F?3  Predominantly  Residential 
3]  Nol  Predominantly  Residential 

J  Arco  Is  portiolly  wi 

NUMBER  OF  ACRES  \ 
MODEL  CITIES  AREA 

thin  model  cities  orco 
/ITHiN 

6.  ESTIMATED  1 
(o)    Total  in  arc 

(b)    Number  in  L 
delicicnci 

DUMBER  OF  DWELLING 

• 

UNITS 

uildings  wfth 
e  s: 

7.  ESTIMATED  NUMBER  OF 
SITE  OCCUPANTS 

TOTAL 

WHITE 
(Non-llinoiity) 

NEGRO 

OTHCR 

MINOFJITIES 

o.  Families  in  orea 

• 

L.  Individuals  in  area 

C.  Business  concerns  (inch.dir.fr  nonprofit 
organizations  J  in  orea 

10 

io' 

• 

SUBMI'I  TED  BY: 

1)otc 


Signature 


Local  Public  Am 


r.rncy 


Title 


* 


Pop.c  ?  of  3 


■EUVIROK/.ilZNTAL  DLTICIDXO 


HUD-C/). 
(11. ! 


CONDITION 

DESCRIPTION  or    cxtc:nt   to   which  condition    iixists 
(Give  source  of  information.    If  additional  space  is  required,  continue  en  a 
plain  slicct  and  attach  to  this  form.) 

«            ' 

) 

1.    Overcrowding  or  improper 
locotion  of  structures  on 
the  lond 

• 

Not   Present 

2.    Excessive  dwelling  unit 

density                                                           •     . 

•  ■ 

•    Not   Present 

3.    Conversions  to  incompatible 
types  of  uses,  such  as 
roominnhouscs  among  family 
dwellings                                                         .  .-. 

* 
t 

Not   Present 

4.  Obsolete  building  types,  such 
os  large  residences  or  other 
tuildings  which  through  lock 
'    "'-'of  use  or  maintenance  have  c 
blighting  influence 

See  Attachment 

• 

5.   Detrimental  land  uses  or 

conditions,  such  os  incompatible 
uses,  structures  in  mixed  use, 
or  adverse  influences  from  noise, 
smoke,  or  fumes 

Sec  Attachment 

• 
6.    Unsafe,  congested,  poorly 
designed,  or  otherwise 
deficient  streets 

Not   Present 

* 

7.   Inodcquule  public  utilities  or 
community  facilities  contributing 
to  unsotisfoctcry  living  condi- 
tions or  economic  decline 

Not   Present 

J    »  ■ 

B.   Oilier  equally  significant 
cnvironmcotol  deficiencies 

Not   Present 

DATA  ON  UIMJAM   RCUDYAL  AREA 


Picscnt  C/iorocfcr,  Condition  o(  Buildings,  und  Proposed  Lund  Uses 


(Complete  this  page  for  each  separate  urban  renewal  area  covered  by 
lite  1\DP.     A'cas  shall  be  shown  to  the  nearest  acre.     Total  area 
within  perimeter  boundaries  of  the  urban  renewal  area  shall  be 
accounted  for,  excepting  only  any  interior  areas  which  have  been 
excluded  from  the  urban. renewal  area.    Meanings  of  terms  arc  iden- 
tical with  those  in  RIJA  7205.1,  chapter  1  and  2.) 


»% 


• 

ACREAGE 

CONDITION    OF 

ACRE AG  E 

BY 
PROPOSE  Z 
LAUD   USES 

ITEM 

TOTAL 

BY  PRESENT   CHARACTER. 

BUILDINGS 

• 

TOTAL 

DUIL  DINGS 

NUMBER 

WITH 

DEFl- 

ENCIES 

IMPROVED 

UNIM- 
PROVED 

■"".'. 

WITH 
BLDGS   OR 
STREETS 

W/OTHEH 
IMPROVE- 
MENTS 

TOTAL 

6.2 

2.5 

0 

3.7 

7 

7 

6.2 

).          }ls,  Alley:,  Public  Rights-of-Woy, 

Tolcl^ 

.6 

.6 

t 

0 

■•"  ,_  ■  -  *  ■-/, 

-■•'. 

S        | 

2.    Rcsidcnlial,  Totol 

.2 

.2 

0 

0 

1 

1 

1 

A.     D-ve  I  ling  Purposes 

.2 

.2 

0 

o  • 

1 

1 

5.6 

D.    Rcloicd  PuLlic  or 

Scr.'.ipullic 
Purposes 

0 

0 

0 

0 

0 

0 

0 

1.    Nonicsic'cntic!,  Tolt, 

5.4 

1.2 

0 

0 

6 

6 

0 

A.    ComTicrciol 

,         *5 

.5 

o" 

0 

2 

2 

%    :     1 

B.     InJuSliicI 

i 

1.2 

1.2 

0 

0 

l\ 

k 

0 

O    PoLlic  oi  Scmi-PuLlic 
(Ir.slilufionol) 

0 

0 
0 

0 
0 

0 

0 

0 

0 

-^L).           /1CI    U  li:  ipro»f  d 

loiui  1,'ci  I'.iloHcd 

In  HA,   [1,  oi  C 

ol<ovr 

3.7 

3.7 

0 

0 

0 

,..'•!■ 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
"%  Sumner  Street  Public  Housing  Urban  Renewal  Area 
Dston  Redevelopment:  Authority 
xioston,  Massachusetts 


• 


URBAN  RENEWAL  REPORT'  .•'-.-'    C0DE  K0' 


•  'The  project  area  contains  two  major  environmental  deficiencies 

.  (1)   Obsolete  building  types,  such  as  large  warehouses  or  , 
other  industrial  buildings  which  through  lack  of  use 
or  maintenance  have  a  blighting  influence. 

.  .  ..  The  multi-story  warehouse  buildings  no  longer  meet  the 
needs  of  present  day  industrial  activities.   Extensive 
defects  'and  the  lack  of  elevators  in  all  of  the  buildings 
make  them  unsuitable  for  improvement  or  conversion  to 
\    #  public  housing.  m 

SOURCE:   Boston  Redevelopment  'Authority  building 

condition  survey,  City  of  Boston  Building 
Department  records.   **  .    . 

( 2 )   Detrimental  land  uses  or  conditions,  such  as  in- 
compatible uses ,  structures  with  mixed  use,  or. 
adverse  influences  from  noise,  smoke ,  or  fumes '. 

The  majority  of  the  buildings  are  vacant  or  grossly 
underutilized  and  one  has  been  severely  damaged  by 
fire.   Lack  of  adequate  maintenance  is  prevalent 
•.  among  most  of  the  buildings  and  this  further  adversely 
affects  the  nearby  residential  properties. 

SOURCE:   Boston  Redevelopment  Authority  building 
condition  survey. 
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\..(>ini>t  i  it:  ami   mi wnii   !'••   uiiwi«i 
within  thai  urban  renewal  area. 

ItUntify  clcaivncc   area: 

; 

\      ■ 

Ac  hi;  ac;  r 

CDwnn  ioij  o1"  nun  r  ■ 

TOTAL 

DY    PRI.T.CHT    CM  A 

riAc.Trn 

TOTAL 
(UJILD- 
INGS 

MUMOER 
WITH 
DEFI- 
CIENCIES 

MUMliCrt 
STRUC- 
TURALLY 

r.u'i- 

STAMD- 

AHD 

nc- 

QUIHIHG 
CLEAR- 
ANCE 

-  «■  -  •-  AM- 
TIHO 

:lear. 

->      C  L    TO 

- LWOVE 

■:  _  Shtiho 

IK- 

ACRE- 
AGE 
D  Y 
PRO- 
POSED 
LAND 
USES 

IMfnovr.D 

UNIM- 

I'llOV  CD 

ITEM 

WITH 

I)  LOGS. 

OH 

STREETS 

Y/OT  MI.H 

IMPROVE- 

I/.CUT5 

TOTAL 

6.2 

2.5 

0 

3.7 

7 

7  • 

7 

7 

6.2 

I.    Sliccls,  Alleys,  Public 
Rienls.of-Y.V.v     Totcl 

.6'  ' 

.6 

0 

• 

Z.    1 

2.     Rcsidinliol,  Totol 

.2 

.2 

0 

0 

1 

1 

1 

0 

1-  / 

-5-.& 

A.     DivcIIlr.g  Purposes 

.2 

.2 

0 

0 

1 

1 

1 

0 

■5r€- 

&     Rcloled  Public  or 
ScmipuLlic  Purposes 

0 

• 

0 

0 

0 

0 

0 

0 

0 

/  - 

0 

3.    Nonrcsidenliol,  Totol 

5.4 

1.2 

0 

0 

6 

6 

6 

0 

MS 
0 

A.    Commercial 

.5 

.5 

-0 

0 

2 

2 

2 

0 

'<     0 

B.     Industrie! 

1.2 

1.2 

0 

0 

k 

J) 

k 

0 

0 

C.    Public  ot  Scmipublic 
"^           (Institutional) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

\  Open  or  Unimproved 

Lond  Not  Included  in 
3 A,   15,  or  C  Above 

3.7 

'■'.'• 

• 

3.7 

• 

■„■ 

t         ■  • 

BLIGHTING  INFLUENCES  WARRANTING  CLEARANCE 
(Chech  as  appropriate  and  indicate  number  of  buildings  warranting  clearance  to  remove  each  blighli 


:cej 


1.   Q)  Overcrowding  or  Improper  Location 
of  structures  on  the  lond 
I    I  Number  of  buildings 

2.  L  J   Excessive  duelling  ur.il  drns.i«/ 

{"I   Number  ol  buildings 

3.  [   J    Conversions  1o  incompatible  types  of 

uses,  such  cs  rocmingbouscs  omimg 
fomily  dwellings 

|     |  I Jutr. I  cr  of  buildings 
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NEIGHBORHOOD    DEVELOPMENT    PROGRAM   APPLICATION 
f^Sumner   Street   Public    Housing   Urban   Renewal   Area 
"Boston  Redevelopment  Authority 
Boston,    Massachusetts 


CLEARANCE    AND   REDEVELOPMENT   AREA   liEPORT  C0DE   H0*      ND-30  3 

•  Part   B 


a.  Maps 

(1)  Property  Map:   submitted  under  separate  cover. 

(2)  'Existing  Land  Use:   see  attachment 

(3)  Map  indicating:   total  number  of  buildings,  number 
of  buildings  structurally  substandard  to  a  degree 

.^     requiring  clearance,  and  number  of  buildings  warranting 

clearance  to  remove  blighting  influences.   See  attachments. 

b.  Clearance  eligibility 

All  of  the  seven  buildings  in  the  proposed  NDP  urban  renewal 
area  (not  including  accessory  outbuildings-)  are  structurally  sub- 
standard to  a  degree  requiring  clearance  and  qualify  the  area  for 
clearance  and  redevelopment. 

c.  &  d.   Surveys  and  criteria  data 

In  addition  to  eliminating  structural  deficiencies,  all  of  the 
buildings  in  the  project  area  warrant  clearance  in  order  to  achieve 
the  specific  plan  objective  of  providing  a  site  for  needed  low-rent 
public  housing  as  a  relocation  resource  to  serve  primarily  nearby 
Urban  Renewal  Areas  and/or  to  remove  the  following  blighting 
influences : 

•  •  (1)   Obsolete  and  deteriorating  building  types  and  buildings 
with  extensive  minor  defects  which  are  uns'  Ltable  for  im- 
provement or  conversion,  and  which  in  turn  hinder  the  practic- 
ability of  rehabilitation  of  nearby  residential  properties. 


v..- 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
"umner  Street  Public  Housing  Urban  Renewal  Area 


os ton  Redevelopment  Authority 
Boston,  Massachusetts 

>')     .  ..-:.■ 


CLEARANCE  AND  REDEVELOPMENT  AREA  REPORT   '  .     C0DE  N0*  "D-303 
■ .  .  Part  B 


(2)   Detrimental  conditions,  including  vacant  and  unused  . 
buildings,  which  adversely  affect  the  surrounding  neigh- 
borhood. .•'.■; 

Substandard  Building  Classification  ■  •  .- 

The  condition  of  structures  in  the  project  area  as  a  whole  was 
determined  by  means  of  a  detailed  exterior  and  interior  survey  of 
all  buildings,  undertaken  in  the  summer  of  19&9-   For  each  building, 
*  the  major  and  minor  elements  listed  below  were  examined.   The 

>sults  were  recorded  on  a  "Building  Examination  Schedule",  and  each 
element  was  scored  using  a  code  of  one  (no  deficiency  or  deterioration) 
to  four  (deficiency  or  deterioration  covering  more  than  50  per  cent 
.  of  the  area,  length,  or  unit).        .      .. 

Defects  to  Major  Structural  Elements   •  " ..  ■ 

1.  Roof:   sags  or  is  out  of  line 

2.  Outside  Walls: 

.a.   siding  loose,  missing  or  deteriorated 
.     b.   out  of  plumb 

c.   out  of  line  .   *-  . 

3«   Foundat  j  ons  (exterior):        ..  •  •  •  ' 

a.   surface  loose,  broken  or  deteriorated 
.  •  b.   sinking  or-^out  of  line 

Defects  to  Minor  Structural  Elements 

1.   Windows :   frames,  sashes,  or  glass  broken,  missing,  loose 

or  deteriorated 

\ 

2*   Roof  material:   loose,  missing,  or  deteriorated 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  street  Public  Housing  Urban  Renewal  Area 
ioston  Redevelopment  Authority 
Boston,  Massachusetts 

) 


CLEARANCE  AND  REDEVELOPMENT  AREA  REPORT        C0DE  N0'  ND~303 

•  •     .  -Part  B 


•  3«  Chimney:   deteriorated  or  out  of  plumb 

*J.  Gutters  and  Downspouts :   loose,  missing  or  deteriorated 

5.  Cornices :   loose,  missing  or  deteriorated 

6.  Outside  Walls:   finish  loose,  missing  or  deteriorated 

7.  Doors :   sagging,  missing,  or  deteriorated 

8.  Exterior  Stairs:  ■  .'         '.-.■■  ■'.-  •  ." 

— — .     *  * 

•  •  •  •  ,*.*•■'.' 

a.  steps  worn,  broken,  or  det'eriorated 

b.  railings  missing  or  broken  .  _.-'■• 

■  ^ •   Porches  and  Balconies : ■ 

•' •   a.   flooring  loose,  missing  or  deteriorated 
.b.   railings  loose,  missing  or  deteriorated 

c.  foundations  or  piers  deteriorated  or  out  of  line  or  plumb 

10.  Inside  Walls  and  Ceilings:  '. '    ; 

,  a.   finish  worn,  loose,  or  missing 

b.  cracks  in  base  material 

c.  base  material  loose,  missing,  or  broken 

11.  Floors:  ' 

a.  finish  worn,  loose,  or  missing 

b.  flooring  worn,  loose  or  missing 

c.  floor  sagging  or  pitched 


--   i 
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oston  Redevelopment  Authority 
Boston,  Massachusetts 
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CLEARANCE  AND  REDEVELOPMENT  AREA  REPORT         C0DE  N0*   HD-30  3 

.       Part  B 


'•  -12.   Penthouse:  ■  .'•'•    ••..■' 

a.  stairs  worn,  sagging,  or  deteriorated 

i    b.  walls,  cracked,  broken,  or  deteriorated 

c.  windows  and  skylights  deteriorated 

d.  windows  and  skylights  .opaque  and/or  obstructed 

13 •      Public  Corridors: 

a.  walls  cracked,  broken,  or  deteriorated 

b.  ceilings  cracked,  broken,  or  deteriorated 
■] ."  .c.  floors  worn,  sagging,  or"  deteriorated. 

d.  stairs  worn,  sagging,  or  deteriorated 

-"  .      e.  railings,  loose,  br-ken,  or  missing 

f.  lighting  fixtures  not  present 

g.  lighting  not  operable 

h.  debris  present  .-■    :'. '  •• 

i.  obstructions  present 

...  . 

1*1.   Interior  Lobby  and  Stairs: 

a.  walls  cracked,  broken,  or  deteriorated 

b.  ceilings  cracked,  broken,  or  deteriorated 
.  c.  floors  worn,  sagging,  or  deteriorated 

d.  stairs  worn,  sagging,  or  deteriorated 

e.  railings  loose,  broken,  or  missing 

f.  lighting  fixtures  not  present 

g.  lighting  not  operable 
h.  debris  present 

i.  obstructions  present 


I 
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CLEARANCE  AMD  REDEVELOPMENT  AREA  REPORT    .     C0DE  N0'   ND-303 
:..  •  Part  B 


15.   Basement :  '.■>'.  .-•'.•••  . 

a.  foundation  walls  deteriorated 

b.  columns  and  piers  loose,  missing,  or  deteriorated 

c.  ceiling  loose,  missing,  or  deteriorated 

d.  framing  split,  deteriorated 

e.  impervious  floor  broken,  deteriorated,  or  missing 
..  .f.  doors  and/or  bulkheads  deteriorated 

'g.  windows  and/or  skylights  deteriorated- 

h.  windows  and/or  skylights  opaque  and/or  obstructed 

i.  stairs  deteriorated 

j .  lighting  fixtures  not  present  ;   -. 

k.  lighting  not  operable 

..  ■  .      1.  cellar  not  properly  ventilated         .,  :  ■•  '.-.'•  .'. 

.  .     m.  debris  present 

n.  vermin  infestation  present  ■'  .. 

o.  dampness  and/or  water  present 

p.  leaks  and  corrosion  in  plumbing 

q.  boiler  room  not  enclosed  and/or  ventilated 

r.  'boiler  room  door  not  metal  clad  and/or  self  closing 

Defects  to  Utility  Elements     .  '•■•... 

1.  Heat  and  Hot  Water:  .  '•*        ■         ••  ' 
a.  ..central  heating  inoperable  or-  deteriorated 

2.  Water  Supply: 

a.  piped  cold  running  water  not  present 

b.  continuous  hot  running  water  not  present 

c.  obsolete  hot  water  heater 


~> 
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CLEARANCE  AND  REDEVELOPMENT  AREA  REPORT 


CODE  NO.   ND-30  3 
•  Part  B 


■3.   Sanitary  Facilities:  .  _  ,  .  .  '. 

a.  toilet  not  within  dwelling  unit  or  floor 

b.  toilet  facilities  obsolete  or  inoperable 

c.  toilet  compartment  not  ventilated 

d.'   lavatory  not  within  dwelling  unit  or  floor 

4..  Electrical:  •.  ■  ;;/ 

a.  two  electrical  outlets  not  present  in  each  room 

b.  installed  fixtures  not  operable 

c.  wiring  not  enclosed 

d.  electrical  service  obsolete,  and  inadequate 

5.   Fire  Protection:  *•  .        .'  ■' 


•  a.   sprinklers  not  present 

b.  fire  detectors  not  present 

c.  emergency  lighting  not  present 

Defects  to  Egress  Elements 
1.   Interior  Egress: 


a.  two  means  of  egress  not  present  within  each  dwelling 
unit  or  floor 

b.  interior  stairs  deteriorated  or  unsafe 

c.  interior  stairs  not  enclosed  ' 

.    * 

2.   Fire  Escape: 

a.   fire  escapes  not  present 
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CLEARANCE  AND  REDEVELOPMENT  AREA  REPORT         CODE  NO.   ND-30  3 
•  .   •  .  ,'  .  Part  B 


The  survey  was  evaluated  to  determine  which  buildings  were  sc 
deficient,  or  structurally  substandard  to  a  degree  requiring  cle: 


A   building  was  classified  as  sound  if  it  (1)  did  not  contain  any 
*  defects  or  (2)  contained  only  one  defect  to  a  minor  structural,  uti! 
or  egress  element.  •...-.   ..'•••       .  •  j 

A   building  was  determined  to  be  deficient  if  it  contained  (I) 
(    -"le  deficiency  to  a  major  structural  element  or  (2)  two  or  more  de 
minor  structural,  utility  or  egress  elements. 

( 
A   deficient  building  was  considered'  to  be  substandard  requiring 
.clearance  if  it  contained  (1)  two  or  more  defects  to  major  structural 
elements  or  (2)  one  defect  to  a  major  structural  element  and  ten  defects 
to.  minor  structural,  utility,  or  egress  elements. 

A  defect  was  found  to  be  present  if  the  deterioration  exceeded  25 
per  cent  of  the  length,  area,  surface,  or  number- of  the  items  surveyed 
in  a  building. 
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SPOT  CLEARANCE  "REPORT 


CODE  NO. 


ND-303 
Part  C 


Not  applicable. 
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URBAN  RENEWAL  PLAN 


CODE   NO.ND-401 


The  .Urban   Renewal   Plan   Is    attached. 
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•This  instrument,  together  with  the. maps  attached  hereto,  is 
:an  Urban  Renewal  Plan  (hereinafter  called  "Plan")  prepared 

by  the  Boston  Redevelopment  Authority  (hereinafter  called 
.the  "Authority")  for  the  undertaking  by  the  Authority  of  an 

urban  renewal  project  in  that  area  of  the  City  of  Boston, 
.Massachusetts,  described  in  Chapter  I  hereof,  under  Title  I 
•of  the  Federal  Housing  Act  of  1949,  as  amended,  and  Chapter 
l2lBof  the  General  Laws  (Tor.  Ed.)  of  Massachusetts.   Said  maps, 

all  dated  July  1971,   are  respectively  numbered  and  entitled 
as  follows:  •  •     .,:  . 

Map  1,  "Property  Map"       .        '/■:'<'' 

■'•-"•   .•     '  ••  -'  •  ;\  ."".•*       .-  ■  ! 

Map  2,  "Disposition. Parcel  and  Proposed  Land  Use 
Map  3,  "Existing  and  Proposed  Zoning" 


/ 


;/ 


/ 


► 


I 


SUMNER  STREET   PUDLIC  HOUSING 

URBAN   RENEWAL   AREA    MASS    R- 


fn  \ 


N 


/  PROJECT 
BOUNDARY 


MapNo. 
Code  No. 
x    Date 


ND-401 
July,l97! 


*S        I 


I      /DISPOSITION    PARCEL    8    PROPOSED  LAND   USE 

SUMNER  STREET    PUBLIC  HOUSING 

URBAN  RENEWAL  AREA  MASS  R- 


^jpVS 


1 


I 


i , < 


►■■• 

1 1  J 


• 


'GO. 


** 


^/    > 


fy 


«o :>  ? 


S*.  X     ^ 


>. 


6/    / 


N^ 


/%/    ^ 


^O 


r- 


/: 


% 


Sr 


K 


c* 


/\ 


x    :   t  - 


<<st 


s 


y- 


£jr* 


#- 


'/>> 


O 


v^» 


~<^ 


L 


^  v 


'^ 


^, 


r  <*** 


-^.. 


^S3%i 


;., 


*. 


> 


nL  *, 


'^ 


4* 


^/V  //' 


<>, 


/ 


-<■«, 


) 


rl 


^ 


r." 


N" 


/A 


% 


,7/7" 


% 


o  L 


t<^«.. 


O. 


^** 


0       \ 


F 


/    ° 

'4 


\W 


V 


EXISTING    AND    PROPOSED    ZONING 
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■  CHAPTER  I:   DESCRIPTION  OF  PROJECT 


4 


Section  101:   Project  Area  Boundaries  ,.       .  .  .-.' 

|  The  area  to  which  this  Plan  applies,  hereinafter  referred  to 
as  the  "Project  Area",  is  that  portion  of  the  City  of  Boston, 
Suffolk  County,  Massachusetts,  shown  within  the  project 
boundary  on  Map  1,  "Property  Map",  and  bounded  and  described 
as  follows; 

BEGINNING  at  the  intersection  of  the  westerly  sideline  of 
Lewis  Street  and  the  southerly  sideline  of  Webster  Street; 

Thence  turning  and  running  in  a  southwesterly  direction  along 
the  westerly  sideline  of  Lewis  Street  to  a  point  of 
intersection  with  the  extended  southerly  sideline  of 
Marginal  Street;  ;  . 

'■'"''.         •   • 
Thence  turning  and  running  in  a  southeasterly  direction  along 
the  southerly  sideline  of  Marginal  Street  approximately  360  feet; 

.   •     Thence  turning  and  running  in  a  northeasterly  direction  generally 

along  the  westerly  sideline  of  the  penn  Central  Railroad  to 

a  point  of  intersection  of  said  sideline  with  the  northerly 

■  'sideline  of  Sumner  Street;  .-         ■  • 

I  .    «  '■'.•'■' 

Thence  turning  and  running  in  a/northwesterly  direction  along  the 
northerly  sideline  of  Sumner  Street. to  a  point  approximately 
80  feet  beyond  the  westerly  sideline  of  Havre  street; 

• 
Thence  turning  and  running  in  a  southwesterly  direction  along 
the  easterly  sideline  of  property  now  or  formally  owned  by 
Camilla  M.  E.  Steinbrugge  to  a  point  of  intersection  with  the 
extended  centerline  of  Webster  Street; 

Thence  turning  and  running  in  a  southeasterly  direction  along  the 
centerline  of  extended  Webster  Street  to  a  point  of  intersection 
with  the  centerline  of  Mill  Street; 

Thence  turning  and  running  in  a  southwesterly  direction  along 
the  centerline  of  Mill  Street  to  a  point  of  intersection  with  the 
extended  southerly  sideline  of  Webster  Street; 

Thence  turning  and  running  in  a  southeasterly  direction  along  the 
J  Doutherly  sideline  of  Webster  Street  to  a  point  of  intersection  of 

caid  sideline  with  the  westerly  sideline  of  Lewis  Street,  which  is 
the  point  of  beginning. 


- 


CHAPTER  II:   OBJECT IVES 


\         Section  201:   Urban  Renewal  1.1  Li.  Objective: 


The  basic  objectives  of  urban  renewal  action  in  the 
Project  Area  are:  .-.•..•...    .   .   . 

•  .'■."••.'     •     '.  •  •    « 

(1)  to  provide  a  site  for  low-rent  public 
housing  to  meet  the  needs  of  low-income 
^camilies^  and  individuals; 

(2)  to  implement  and  advance  the  National 
Goal  of  increasing  the  existing  housing 
""supply  for  low-incomi  families _  and  individuals; 

(3)  to  expedite  the  provision  of  needed. low- 
rent  public  housing  units;      . 

(4)  to  eliminate  obsolcLt ,  incompatible,  and 
deteriorating  buildings  which  depress  the 
physical  condition  and  character  of  the 
area  and  contribute  t.c  the  growth  of  blight. 


J . 


The  design  objectives  are  as  follows:  ''.',*••...     \ 

'  •'  ,  .  .'■".'•'■       •  • 

1.     To  provide  sound  low-rent  housing  primarily  for  elderly 

persons  that  takes  advantage  of  the  site's  unique  location 
which  has  in  its  proximity  virtually  all  of  the  normal 
facilities  needed  by  such  persons. 

* 

T2.    (  To  insure  that  this  new  development  is  properly  made  a' part 
of  its  surrounding  neighborhood,  and  to  insure  that  it 
is  not  isolated  from  the  activity  of  that  neighborhood. 

•  •     •  • 

3.    To  make  the  proper  connections  and  separations  (visual, 
.  audio,  pedestrian,  and  automobile  access)  among  and 
•b'etween  this  project  and  the  neighborhood  in  which  it 
is  located.  .  ."  . . 

•  •••.».■   •-■   •'  .  •.'■■■   ■  • 

a)  Recognize  the  public  nature  of ' adjacent  Maverick  Square 
in  design  so  as  to  insure  the  proper  relationship  of 
this  project  to  its  existing  uses  and  activities. 

b)  Take  into  consideration  the  non-residential  aspects 
of  nearby  industrial  and  railroad  uses  in  the  design  , 
of  new  development.        •■..••..    .  I 

•   '  •  "'.•"■ 

c)  Provide  pedestrian  and  visual  easements  through 
*  .        the  project.   /  ;  •  >.-'■..■ 

d)  To  restrict  access  to  off-street  parking  and  loading  ' 

;  areas  to  service  streets  whenever  possible. 

•  •  /  . 

4.  To  provide  housing  units  which  are  the  most  suitable  in 
design  and  location  to  those  for  whom  they  are  intended. 

'  *  *. 

5.  To  provide  outdoor  spaces  for  recreation  and  sitting  which 
are  safe  and  useable  by  both  adults  and  children,  and  which 
make  the  necessary  connections  between  dwellings  and  the- 

".larger  neighborhood  beyond. 

6.  To  provide  facilities  and  spaces  which  are  available 

to  the  neighborhood  in  general  and  the  project  occupants 
in  particular. 

7.  To  minimize  the  possible  adverse  effects  of  some  constructic: 
by  the  careful  consideration  of  sun,  obstruction  of  view, 
air  circulation,  etc. 

•    -•  ■:•••/       •  • 

•     .  .    -'■•/■ 


CHAPTER  III;   PROPOSED  RENEWAL  ACTION 


j   Section  301:   Proposed  Types  of  Renewal  Action         '  •  , 

.Proposed  types  of  renewal  action  within  the  Project  Area  are 
a  combination  of  clearance  activities,  changes  in  land  use, 
provision  of  housing  for  low-income  families,  and  individuals 
and  zone  district  changes. 


Section  302:   Clearance  and  Redevelopment  Activities 
Clearance  and  redevelopment  activities  will  include: 
: (1)   the  acquisition  of  real  property; 

•  ■ 

(2)  the  clearance  of  buildings  from  land; 

(3)  the  disposition  of  land  for  use  in  accordance 
with  the  land  use  requirements,  building 
requirements  and  other  provisions  of  the  Plan; 

(4)  the  provision  of  project  improvements. 


-    I 


CHAPTER  XV:   LAND  ACQUISITION 


Section  401:   Identificati 


on 


Property  to  bo  acquired  by  the  Authority  is  desi 
Map  1,  "Property  Map",  as  "Property  to  be  Accmir 


J-gnatcd  on 
quired". 


*  •   . . » 


* 


CHAPTER  V:    RELOCATION  OF  FAMILIES  AND  BUSINESSES         '    ,..• 
Section  501:   Families  and  Businesses  to  be  Displaced 

T^ere  are  ten  businesses  to  be  displaced  from  the  Project  Area. 
.•  formation  about  the  characteristics  and  relocation  needs  of  these 
businesses  was  obtained  by  surveys  conducted  by  the  Boston  Redevelop- 
ment Authority  in  the  fall  of  1969. 

Section  503:   Relocation  Program  .  .'.'    ."■■'••  ..'.' 

The  Boston  Redevelopment  Authority  will  prepare  and  carry  out  a 
suitable  relocation  program  which  will  include: 

1.  A  trained  relocation  staff  which  will  determine  the  needs 

of  businesses  to  be  relocated  and  which  will  render  appropriate 
assistance  to  them; 

2.  Payments  for  moving  expenses,  as  permitted  under  applicable 
regulations,  to  eligible  businesses; 

3.  The  establishment  of  standards  for  relocation  'which  will 
take  into  account  the  ability  to  pay,  the  location  prefer- 
ences and  the  space  requirements  of  the  businesses  to  be 
relocated; 

»  ■"•;'■■■.•'.•■■■•■■"•' 

H.      Inspection  of  temporary  or  permanent  relocation  accommoda- 
tions to  assure  that  they  are  in  compliance  with  applicable 
codes  and  ordinances.  •..-..•,...,         .-.-.- 


J       * 


CHAPTER  VI;   LAND  USE  AND  BUILDING  REQUIREMENTS 


Section  601:   Proposed  Land  Use  Plan  ''••   '.  •  '\   .  ' 

The  proposed  use   of  land  in  the  Project  Area  is  shown  on  Map  2, 
"Proposed  Land  Use".  ■' 


Section  602:   Use  and  Development  Controls  on  Disposition  Parcel 

The  use  and  development  of  the  Disposition  Parcel  and  improvements 
thereon  shall  comply  with  the  following  provisions  and  with 
Section  603.  •'...*•  .   • 


(1) .  Permitted  Land  Use 


— > 


;'  #"/  The  permitted  land  use  "hall  be  residential  including 
.   the  provision  of  low-rent  public  housing.         ; 

•:  -      •   '  •  '  /  -^ 

The  permitted  use  shall  include  all  accessory  and 
ancillary  uses  customarily  or  reasonably  incident 
to  the  specified  use. 

(2)  Maximum  Floor  Area  Ratio  ' 
The  maximum  floor  area  'ratio  shall  be  2. 

Maximum  floor  area  ratio  shall  mean  the  maximum 

permissible  ratio  of  gross  floor  area  of  a  structure 
-.  or  group  of  structures  to  total  Disposition  Parcel 

area.   In  the  computation  of  floor  area  ratio, 
•  "gross  floor  area"  shall  have  the  same  meaning  as 

in  the  Boston  Zoning  Code,  as  said  Code  is  amended 
-..from  time  to  time. 

(3)  Maximum  Height 

The  maximum  height  shall  be  subject  to  Authority  approval 

Height  shall  mean  the  vertical  distance  in  feet  from 
the  mean  grade  of  the  sidcv;alk  at  the  line  of  the  street 
or  streets  on  which  t\v?   building  abuts,  or  a  given 
grade  elevation  adjoining  the  building  line  to  the 
highest  point  of  the  roof. 


<% 


The  minimum  parking  ratio  shall  be  0.2  space  por  dwelling 
unit  (elderly)  and  1.0  space  per  dwelling  unit  (family). 

(5)   Minimum  Dimensional  Controls  ••'    .'  .■■'.■...•,  ■'." 

Setback,  front,  side  and  rear  yard  dimensions  shall  be 
subject  to  Authority  approval.   Open  space  provisions  are 
expected  to  be  in  accordance  with  regulations  of  Boston 
Zoning  Code,  Chapter  665  of  the  Acts  of  1956,  as  amended, 
for  an  H-2  zone .         •  ... 


(6)   Planning  and  Design  Requirements 


(a)  The  development  of  the  Disposition  Parcels  shall 
be  consistent  and  compatible  with  surrounding 
development  respecting  material,  forms,  and 

3    scale,  subject  to  Authority  approval. 

(b)  New  development  shall  not  unduly  diminish  light 
and  air  to  nearby  structures. 

Section  603-      General  Requirements        .  .'  .  ■..••'   ..  .'  .'■;'••'.•'• 

The  provisions  of  this  Section  shall  apply  to  the  Disposition  Parcels 

(1)  Artistic  Amenities  •:•  "•• 

Not  less  than  one  per  cent  of  construction  costs  shall 
be  utilized  to  provide  works  of  art  satisfactory  to 
the  Authority,  which  may  include  ornaments,  arrangements 
or  effects  created  through  the  use  of  sculpture,  bas- 
reliefs,  mosaics,  frescos,  murals,  prints,  tapestries, 
paintings  and  fountains  which  .are  sculptural  in  them- 
selves or  designed  to  enhance  the  setting  of  sculpture. 

(2)  Building  Construction  .  • 

All  buildings  shall  be  constructed  in  full  compliance 
with  all  State  and  local  laws,  ordinances,  codes  and 
regulations.  ,.-.-.    ;/._-.    .  ,..  .- 

(3)  Exterior  Lighting  ."./.'.   .■•    ■" 

Exterior  lighting  used  to  light  doors,  entrances, 
plazas,  parking  areas,  and  open  spaces  shall  be 
located  and  shielded  so  as  to  prevent  glare  on 
adjacent  properties. 


I 


(4)  On-site  Improvements  *         . 

.,  All  buildings,  open  space  and  other  improvements 
shall  be  maintained  in  good  repair  and  in  clean, 
sanitary  and  attractive  condition.   Sufficient  and 
suitable  refuse  and  garbage  storage  and  disposal 
facilities,  including  structural  enclosures  where 
appropriate,  shall  be  provided  and  properly  main- 
tained. •    .   . 

(5)  Open  Space  ■■-•■.•:;.•  .  .  '•..■>>  ■:'■ 

All  open  space  shall  be  suitably  landscaped  so  as 
to  provide  a  visually  attractive  environment.  To 
\  the  fullest  extent  possible,  subject  to  Authority 
approval,  landscaping  and  planting  shall  be  maxi- 
mized and  paving  of  open  areas  minimized. 

Open  areas  v/hich  lie  along  the  extensions  of  Lewis 
Street  and  Paris  Street  shall  be  designed  so  as  to 
encourage  their  use  by  all  members  of  the  neighborhood. 

The  size,  location  and  use  of  all  open  space  shall 
be  subject  to  Authority  approval  and  is  expected  to 
conform  at  the  minimum,  to  regulations  under  the 
Boston  Zoning  Code,  Chapter  665, ''Acts  of  1956,  as 
amended.  .-..:.■ 

(6)  Parking  Areas  >•..•'••'  •' '.   - 

Parking  areas  include  all  spaces  allocated  for 
vehicular  use,  including  service  drives,  maneuvering 
space  and  parking  spaces,  as  well  as  space  devoted 
to  meeting  landscaping  requirements  contained  in 
this  sub-section  6.   Three  hundred  square  feet  shall 
be  allocated  per  required  space,  unless  specific 
parking  plans  providing  for  less  area  per  space  are 
approved  by  the  Authority.  .  , 

In  determining  the  appropriateness  of  parking  areas, 
the  following  standards  will  be  considered  as  desir- 
able guidelines:  '  .   ■ 

(a)   All  open  parking  areas  should  have  at  least 
one  tree  for  every  six  parking  spaces. 

.  (b)   An  open  parking  area  in  excess  of  10  parking 

.  spaces  should  be  visually  screened  with  plant- 
ing or  appropriate  fencing  along  the  perimeter. 


;•    tcct  in  width.       •  ... 

v  "  ■..••   •■•••.■•  •  '     I 

...'••.   (d)  -Appropriate  night  lighting  should  be  provided 
.  •';  i  ...   and  so  located  as  to  be  directed  away  from 

3    .'     .  •   !'..-.   windows  in  residential  structures.  , 

•  ,  •..    . 

Departures  from  these  guidelines  may  be  permitted 
upon  a  demonstration  by  the  developer  that  the 
.intention  of  this  sub-section  is  otherwise  substant- 
ially  met.   Parking  space  requirements  can  be  met 
.  by  either  open  or  covered  parking  and  by  parking 
■'.■         spaces  wholly  or  partially  within  the  buildings 
housing  the  principal  uses  to  which  the  site  is 
devoted.  ...       •  . .    .  ? 

•  • 

(7)   Provisions  for  Handicapped  People 

\    ...  All  new  buildings  shall  be  so  designed  that  persons 

in  wheelchairs  can  enter  and  leave  and  travel  about 
the  building  in  a  reasonable  manner  without  undue 
'.•'•'  obstruction.  -....•■ 


■  '..  (8)   Storage  '  :•'.;  ■  :#;..  *'." 

\ 

N  •  The  open  air  storage  of  materials,   equipment  or 

„        merchandise,  other  than  automobiles,  shall  not  be 

-permitted  without  written  approval  by  the  Authority. 

(9)   Subdivision  ..  ...  . 

'..-'■•  /  '.'''.  *'"... 

The  Authority  may  subdivide  the  Disposition  Parcel 
as  appropriate,  with  permitted  uses  made  applicable 
to  sub-parcels. 

•(10)  Utilities  ''•■'.'         '  *'".       ::.   .  .""" 

The  placement  or  replacement  of  all  private  and 
public  utilities  shall  be  underground.   Utility 
easements,  when  necessary,  shall  be  provided  by 
developers.   Easements  shall  be  checked  and  accepted 
by  the  City  of  Boston  Public  Works  Department. 

(11)  Vehicular  Access 

Vehicular  access  to  the  Disposition  Parcel  shall  be 
determined  at  the  time  the  disposition  agreement:  is 
.signed  by  the  Authority  and  the  developer  of  the 
"Parcel.  .  •         . 


> 


_       ..  Visual  ^-nd  pedestrian  easements   shall  be  provided 

•    by  the  developer,    and   shall   include   extensions  of 
*      "■     «n^/rtrCCt   5f°m  SUnU1Cr  StrGCt  t0  the  Preset  boundary 

bZLat         S  from  SuJWlcr  strcet  to  the  Pr°Jcct 

)  „  /  '  ■'■'■■■"•■ 

.  (13)   Location  of  Unit  Types  : 

•    ■:-2Shd^nin9  Un^   intcnded  for  occupancy  by  families  ' 
With  children  shall  be  located  within  three  floors 
•   of  height  from  sidewalk  grade  and  shall  be  directly 
accessible  by  stair  from  grade. 

The  location  and  massing  of  all  units  and  related 
facilities  shall  be  subject  to  Authority  approval. 

0-4)   Private  Open  Space  .'/ '• 

Whenever  possible,  dwellings  intended  for  occupancy  " 
by  families  with  children  shall  include  small  outdoor 
open  spaces  (with  some  visual  barrier  provided  for 

•    ?ivL7ireasrCtly  ™^^  accessible  from 
\  (15)   Dwelling  Orientation   .      '.  ■•;.•-   ''■•   •'• 

■  • 

For  the  purposes  of.  safety  and  to  encourage  the 
nt! "7f10\°fn  °Utd00r  amities,  units,  whenever 
viewf  nV    S^al\frovide  ^   their  occupants  unobstructed 
Views  of  sidewalks  and  other  open  spaces  within  the 
Disposition  Parcel. 

(16)   Vehicular  Access  to  Adjacent  Parcels 

Vehicular  access  to  uses  on  parcels  adjacent  to  the 
Disposition  Parcel  shall  be  buffered  by  trees  or 
other  suitable  barriers  from. the  uses  included  in 
the  Disposition  Parcel. 

PnroM  t,°  ^elS.t0  th°  S°Uth  °f  thG  Disposition 
Parcel  shall  be  V1Q  Marginal  strGct  ^  &  new 

southerly  extension  of  Bremen  Street. 


J 


Parcel  ifrr1^0,'!'0  "outhwost  of  the  Disposition 

Parcel  shall  be  via  Mill  Street. 


t>oczxon   ou'i:   .interpretation  .-*   '.•'■■•.■''''.''. 

In  the  event  of  any  question  regarding  the  meaning  or  construc- 
tion of  any  or  all  of  the  standards,  controls,  or  other  provisions 
Of  this  Plan,  the  interpretation  or  construction  thereof  by  the 
Authority  shall  be  final  and  binding. 


y      .*  ■ 


/ 


/ 


CHAPTER  VII:   DEVELOPERS '  OBLIGATIONS 


Section  701:   Applicability        '  .  '.'.•-:••'  •.''  '..'*.' 

•The  provisions  of  this  Chapter  shall  apply  to  the  disposition 
parcel  upon  its  disposition  by  the  Authority  and  shall  be 
implemented  by  appropriate  convenants  and  provisions  in 
disposition  documents. 

Section  702:   Compliance  with  the  Plan 

Development  of  the  land  in  the  Project  Area  shall  be  made 
.'*•  subject  to  the  regulations  and  controls  set  forth  in  this 
Plan.  The  purpose  of  such  regulations  and  controls  is  to 
assure  that  the  renewal  and  development  of  such  land  will 
conform  to  the  planning  and  design  objectives  of  the  Plan. 
It  is  therefore  the  obligation  of  the  developer  not  only 
to  comply  with  these  regulations  and  controls  but  also  to 
familiarize  himself  with  the  overall  Plan  and  to 
'  prepare  development  proposals  which  conform  therewith.      . 

Section  703:   Design  Review  .._••;.  .  * 

\     .  .  /■■■■•■■•:'■'■.'■■■':, 

All  development  proposals  will  be  subject  to  design  review, 
comment  and  approval  by  the  Authority  prior  to  land  disposi- 
tion and  prior  to  the  commencement'  of  construction. 

*  In  addition  to  assuring  compliance  with  the  specific  controls, 
regulations  and  design  objectives  set  forth  in  this  Plan,  and 

.  as  more  specifically  set  forth  in  disposition  documents,  the 
Authority  shall  establish  design  review  procedures  and  evalu- 
ate the  quality  and  appropriateness  of  development  proposals 
, .  with  reference  to  the  design  objectives  and  requirements  set 
forth  in  this  Plan  and  in  the  disposition  documents. 

'.    ■  ■  • 

Section  704:   General  Obligations 

The  Authority  shall  obligate  the  developer  and  purchaser  of 
land  in  the  Project  Area,  and  his   successors  and  assigns, 
by  convenants  and  conditions  running  with  the  land  or  by  other 
appropriate  means  providing  for  reasonable  action  in  the  event 
of  default  or  non-ccmpliance  by  such  developer  and  purchaser: 


Plan; 


I 


. .  ;   (2)   to  comply  with  such  terms  and  conditions  relating  to 
'  ;.    .  .•   the  use  and  maintenance  of  such  land  and  improvements 
thereon  as  in  the  opinion  of  the  Authority  are  neces- 

•  cary  to  carry  out  the  purpose  and  objectives  of  the 
Plan  and  of  the.  relcv:..it  provisions  of  Chapter  121/ 

.   •  .   Massachusetts  General  Laws; 

•  .  ' 

(3)  to  commence,  execute  and  complete  construction  and 
.  improvements  in  accordance  with  reasonable  time 

.•  •   schedules  as  determined  by  the  Authority  and  agreed 

"..  :       upon  by  the  developer;  .:'...         *  .  * 

•  •;'  •  :.     .'•■'■■.••"•.'.•■•       5 

(4)  to  make  adequate  provisions  for  works  of  art  and 
other  amenities  in  accordance  with  the  policy  as 

•  established  by  the  Authority. 

Section  705:  Disposition  by  Developer         .'"•'_     '.'■ 


A  developer  shall  not  dispose  of  all  or  part  of  his  interest 
within  a  parcel  acquired  from  the  Authority  without  the 
laTrittcn  consent  of  the  Authority  until  the  full  completion 
by  the  developer  of  all  improvements  required  by  and  in  con- 
formity with  the  terms  and  conditions  of  both  this  Plan  and  the 
Irand  Disposition  Agreement  entered  into  between  the  develop- 
er and  the  Authority.   Such  consent  shall  not  be  granted  ex- 
cept under  conditions  that  will  prevent  speculation,  protect 
the  interest  of  the  Authority  and- the  City  of  Boston,  and 
effect  compliance  with  and  achi-.'c  the  objectives  of  Chapter  1213 
aiis  where  applicable,  Chapter  121A,  of  the  Massachusetts  General 
I«aws .  •  . 


c 


WJ/U'TEK  VIII:       ZONE  DISTRICT  CHANGE 


Section   0  01:   Identification  of  Change         ""  ^)—  "' 

Zoning  district  change  shall  be  as  shcvn  on  Map  3   "Exi-tinc 
and  Proposed  Zoning."  P      '   ««■  stint 


•'/  ... 


/ 

/ 


'-  ■'/ 


CHAPTER  IX:   RELATION  OF  PLAN  TO  LOCAL  OBJECTIVES 


Section  901:   Conformity  to  General  Plan  :*■'"*  .'  , 

»  •  •  • 

This  Plan  is  in  conformity  with  the  General  Plan  for  the 

City  of  Boston  and  The  Workable  Program  for  Community  Improvement, 


Section  902:   Relationship  to  Definite  Local  Objectives 

This  Plan  is  consistent  with  definite  local  objectives  for 

appropriate  land  use,  opportunities  for  housing  of  low- 

and  moderate-income  families,  and  individuals  and  replacement 

of  non-residential  uses  with  housing  set  forth  in  the  East  Boston 

General  Neighborhood  Renewal  Plan  Report. 


/ 
I 


1.  .. 
t  .  •' 


' 
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CHAPTER  X:   ANTI-DISCRIMINATION  PROVISION' 


Section  1001:  Affirmative  Covenant 


Every  agreement,  lease,  conveyance  or  other  instrument  by 
Which  land  in  the  Project  Area  is  disposed  of  by  the  Authority 
for  uses  which  may  include  housing  or  facilities  related  to 
residential  uses  shall  include  an  affirmative  covenant  binding 
On   the  contractor,  lessee,  grantee  or  other  party  to  such 
intrument  and  on  the  successors  in  interest  to  such  contractor, 
lessee,  grantee  or  other  party  that  there  shall  be  no  dis- 
crimination upon  the  basis  of  race,  color,  religion  or  national 
origin  in  the  sale,  lease  or  rental  or  in  the  use  or  occupancy 
of  such  land  or  any  improvements  erected  or  to  be  erected  there- 
on and  the  Boston  Redevelopment  Authority  will  take  all  steps 
necessary  to  enforce  such  covenant  and  will  not  itself  so 
discriminate.         «  ..  • 


Section  1002:  Compliance  with  Anti-Discrimination  Laws 

All  property  and  'all  transactions  affecting  or  respecting  the 
installation,  construction,  reconstruction,  maintenance,  re- 
habilitation, use,  development,  sale,  conveyance,  leasing, 
management  or  occupancy  of  real  property  within  the  Project 
Area  shall  be  subject  to  the  applicable  provisions  of  Chapter 
15lB^of  the  Massachusetts  General  Laws  (Tor.  Ed.),  as  amended, 
prohibiting  discrimination  or  segregation  by  reason  of  race, 
color,  religion  or  national  origin. 


* 


•  Section  1101:   Modification        •   '  ••' '  :v  . '.'''  '.''-•!  '.'"•'.  :   '■/■"•' 

•  » 
This  Plan  may  be  amended  at  any  time  by  the  Authority,  pro- 
vided, however,  that:              .     •         ';.   . 

\    ■    ..(1)   Any  amendment  which  in  the  reasonable  opinion  of 

the  Authority  substnn-./.ally  or  materially  alters  or 

♦  •   „  changes  the  Plan  shaj  l  be  subject  to  the  Federal, 

.  .  State  and  local  approy^l^  then  required  by  law; 

(2)  I'To  amendment  to  any  provision  of  Chapter  V  of  the 

.        Plan  shall  be  effective  with  respect  to  any  land  which 
the  Authority  has  thc~-  disposed  of  or  contracted  to 
dispose  of  without  the  i  onsent  of  the  other  party  to 
such  disposition  or  contract,  or  such  other  party's 
:  •*  ... .       successors  or  assign::,  cjid  ...-.'• 

(3)  If  this  Plan  is  recorded  with  the  Suffolk  Registry  cf 
■    .    .        Deeds,  no  such  amendment  shall  be  effective  until 
'••■.    the  amendment  is  alsc  so  recorded.  .         .-  . 


Section  1102:   Termination  •"••.*■•  -v.:.- !:"•■'•'•"■;■'•:••  • 

•■••'  •.'•■:  ■" :.' .  '  ■  •  -   ..'■•  ...  ■*.■■.:  •••.  •' 

•  ■'  '/•,'■■  ■•■'••"•  .  ' 

This  Plan  shall  be  in  full  force  and  effect  'for  a  period  of 

forty  (40)  years  from  the  date  of  its  approval  by  the 

Massachusetts  Department  of  Community  Affairs  .  -.-.-" 

except  for  Sec. J   j  3D01  and  1002, which  shall 

remain  in  effect  for  one  hundred  (100)  years  from  said  date. 


? 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  'Area 

oston  Redevelopment  Authority 
Boston,  Massachusetts 


REPORT  ON  URBAN  RENEWAL  PLAN  CODE  NO.  ND-^02 

Part  1 


a.  Basis  for  determinations  of: 

;.  '■• 

(1)   Major  land  uses  and  proposed  densities  and  major 
..  .c      -   circulation  routes  of  the  Land  Use  Plan. 

■."-.'■   The  proposed  NDP  area  will  be  redeveloped  primarily       . 
as  a  low  rent  public  housing  project  for  the  elderly.   The     / 
1965/1975  General  Plan  for  the  City  of  Boston,  the  General     / 
Neighborhood  Renewal  Plan  studies  for  East  Boston,  reports 
prepared  by  the  Planning  Department  of  the  Boston  Redevelop- 
ment Authority,  and  participation  by  representatives  of  the 
East  Boston  community  were  used  as  basis  for  determining  the 
proposal.  •  .  ■/.   .  .  ,  v  m  •  t  .....  : 

b.  Basis  for  planning  criteria  to  be  used  in  determining  specific 
land  uses,  densities,  and  locations  of  such  uses. 

Specific  plans  for  the  proposed  low  rent  public  housing 
project  including  distribution  of  uses  on  the  site,  density, 
characteristics  of  the  internal  circulation  system,  the  need, 
type,  location,  and  capacity  of  public  improvements  and  facilities 
will  be  developed  jointly  by  the  LPA,  the  developer,  and  represen- 
tatives of  the  East  Boston  community  in  a  series  of  meetings  during 
the  action  and  reservation  years. 


c. 


(1)   Conformity  with  General  Plan  and  Workable  Program 

The  Sumner  Street  Public  Housing  Urban  Renewal  Plan 

is  in  conformity  with  the  1965/1975  General  Plan  for  the 

City  of  Boston ,  dated  March"]  1965,  and  with  the  Workable 

Program  for  Community  Improvement,  of  which  the  General  Plan 
is  a  part. 
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:■  NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
%   Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority 
Boston,  Massachusetts  .•   '•  '.-.'  ■'.  ■. 


REPORT  ON  URBAN  RENEWAL  PLAN   .  •'■•CODE  NO.   ND-1J02 

:..-■■■..'    ...  .  Part  1 


The  primary  objective  of  urban  renewal  actions  in  the*  project 
'-'area,  which  is  to  provide  a  site  for  low  rent  public  housing  for 
the  elderly  and  families,  is  in  conformity  with  the  proposals 
outlined  in  the  latest  submission  of  the  Workable  Program  for 
•Community  Improvement,  particularly  Section  VI:   Housing  for 
Displaced  Families.   This  section  outlines  in- detail  the  latest 
community  plan  for  the  relocation  of  families  to  be  displaced 
by  governmental  action  in  the  next  two  years,  including  the 
relocation  housing  needs  and  the  housing  resources  expected  to 
be  available  to  meet  these  needs.   Construction  of  low  rent 
housing  in  the  project  area  will  contribute  towards  fulfilling 
•specific  proposals  for  additional  low  rent  units. 

(2)   Relationship  of  plan  to  local  ^objectives  '.-..•" 

/  ■  '"  ■''--"'.'' 

The  Sumner  Street  Public  Housing  Urban  Renewal  Plan  is 
consistent  with  definite  local  objectives  for  appropriate  land 
use,  opportunities  for  lov;  and  moderate  income  housing,  and 
replacement  of  non-residential  uses  with  housing,-  set  forth 
in-  the  East  Boston  General  Neighborhood  Renewal  Plan  (R-^) 
prepared  by  the  Boston  Redevelopment  Authority.  The  Plan's 
proposal  for  residential  redevelopment  of  the  project  area 
.specifically  relates  to  these  objectives.  . -  ,  ,. 

(3)    ■..    '  ■   -V  ;! ■■■.•< ^/  •.'  '■-:         .''  ;"  /■  ■" 

Proposed  types  of  renewal  action  include  a  combination 
of.. clearance  activities,  changes  in  land  use,  provision  of 
housing  for  lower  income  elderly,  and  zone  district  changes. 
These  activities  will  aid  in  the  achievement  of  the  social 
and  economic  objectives  of  the  Urban  Renewal  Plan  (see  Urban 
Renewal  Plan,  specifically  "Urban  Renewal  Plan  Objectives", 
Chapter  II,  Section  201,  and  "General  Design  Objectives", 
Section  202. 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
^-Sumner  Street  Public  Housing  Urban  Renewal  .Area 
i'   Boston  Redevelopment  Authority 
•  Boston,  Massachusetts  . 


REPORT  ON  URBAN  RENEWAL  PLAN   .  ••  CODE  NO.  ND-^02 

.-.•••  ,  :  \    .•■•'.     :■*■. •'......'.  ■  Part  1 


d.  Solutions  to  possible  aircraft  noise.  .. '•••  ■:);•'■  ■•  '. ■'.      ;.-•.■• 

During  design  review  of  development  proposals,  procedures 
will  be  established  which  assess  the  appropriateness  of  noise 
abatement  procedures.  ■  .,  ;„•.....  :•»■  .   '■••.•   .  • 

e.  Proposed  treatment  for  historic  or  architecturally  significant 
v     areas  or  b  uildings.        .'•■'..,-.  ..-.•'      .:•-. ; ■•    •.-.■.• 


/ 


-,  Not  applicable.  ?\\!:-y--::v;''--^Xi^ 

f.   College,  university  or  hospital  project.        '':  ."  \  '•'•••:.•'.  ... 

•  ■   •  •  ...•*.       .•■...:  -•."  •'  ••  .'••.  v  .•':-". .   .  ' 

Not  applicable.  ';••■•'  ••;  .'{'•.  • '  •.  '•_. :'"'..  —  '.  :  -.v.  ''•.•'% ;-}?';-  :':!'•'•'•; 

g..  General  Plan  submission.  .".•"'•'.••  .''•■-"•  '•:':•'•• 

Evidence  establishing  the  ability  of  the  City  of  Boston  to 
meet  all  the  general  plan  requirements  is  contained  in  the  latest 
submission  for  recertification  of  the  Workable  Program  for  Community 
Improvement .  .       ....  - :   ...-••.    ....  •  ' 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION  '  .* '  .'  '■'■;;.;',  ' 

Sumner  Street  Public  Housing  Urban  Renewal 'Area  '"'•'  •>. 

Boston  Redevelopment  Authority  ■•■"..•';..'  -  •".-,•.. 

Boston/  Massachusetts  '•'-  ~."  •  ..-.'; 


PLANNING  ACTIVITY  REPORT  :   CODE  NO.   ND-^02 

-.:',".  .'.•■'■   .     -..'   Part  2 


a.  Disposition  zoning  proposal  ••  ..       .•....•  '• 

(1)  Map  showing  zone  district  proposed         '■>"."-.'.'  \i  "■■.. 
See  attachment.        ■•■■  .'V.   ■     ■'■'■'   .'-'■'  :    "'  ■'  .    ■•■:■  ■'' ■  '.  •'■■'."•' 

(2)  Zone  District  Change      '.'       '.'•'■■'•  :'.'■''  •  ;V-  .-JVi  '•'■•'  '  ;'/  :' 

The  zone  district  change  required  by  the  proposal  for 
the  project  area  is  shown  on  Map  3:  Existing  and  Proposed 
Zoning.  v  ,  .  •■••...     .         '.:..,•' 

*  "■-";■   '-'■■'■'■■■'■     '    ■    ••.•■•.*••;•;  -■,•:-  .'  ,■.... 

(3)  Timing  of  Proposed  Zoning  Change         '•'■■'■■";■'.'.   -•.-...  •   '  •;' 

The  zone  district  change  is  anticipated  to  take  place 
after  approval  of  the  plan  by  the  Boston  City  Council. 

(lj)   Local  Planning  Agency  Acceptance  of  Zoning  Proposals 

The  Boston  Redevelopment  Authority  has  the  power  and 
duties  of  the  Local  Planning  Agency.   The  proposed  zoning 
change  and  the  timing  of  the  change  are  considered  acceptable 
to  the  Authority.  .-•...        •.'.•;   ,     . 

b.  Acquisition  and  clearance  ■.'•.  '.:    .•■•".••'.":..•■■:■  •/.'•' 

(1)   Statement  of  reasons  for  clearance        '..'.    •    .•  .', 

The  objective  of  the  Sumner  Street  Public  Housing  Urban 
Renewal  Plan  cannot  be  achieved  through  rehabilitation.   Each 
of  the  buildings  contain  extensive  structural  defects  which  are 
beyond  the  point  of  economic  repair,  and  their  character  and 
layout,  including  the  lack  of  elevators,  are  such  that  conversion 
and  rehabilitation  to  public  housing  are  unfeasible  and  impractic- 
able.  Clearance  and  redevelopment  are  therefore  necessary. 


• 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 


/\^  Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority         .   4 
Boston,  Massachusetts  ."•  *  .  •■  ■'■;  .  ■ 


v   .  • 


PLANNING  ACTIVITY  REPORT       .      : '"  .  '  ■.•••'.'•<  CODE  NO.  ND-^02 

....  .  '.:;•■   '■:  •-.-::;.  .".,  .      Part  2 


( a )  Buildings  to  be  cleared  which  during  NDP  are 

•  •    structurally  substandard  and  infeasible  of  rehabilitation. 

.  Of  the  ten  buildings  to  be  cleared,  ten  buildings 
were  determined  to  be  structurally  substandard  and  infeasible 
of  rehabilitation,  based  on  the  detailed  'exterior  and  interior 
surveys  conducted.   (See  Code  No.  R-212  (6)  ). 

(b)  Buildings  not  included  in  Item  (a)  above  which  must 
be  cleared  during  NDP  action  year  to  remove  blighting 

•   influences . 

.*•  •'.*■  •   ■ 

Not  applicable.   There  are  no  buildings  in  this 

.''category.  .  ...'.•-',       ...-.'•. 

■  ■ . * .      ( c )   Buildings  not  included  in  Item  (a)  or  (b)  above 
which  must  be  cleared  during  NDP  action  year  in  order 
to  achieve  specific  Plan  objectives.  • 

Not  applicable.   There  are  no  buildings  in  this 
category.  ..'.'-•■     •...,..  .,    .•"•".' 

*  •  ■.-...■"•     "■•■•' 

( d )  descriptions  of  consideration  given  to  proposals 
that  would  retain  a  greater  number  of  buildings  which 
are  structurally  sound  or  capable  of  rehabilitation. 

Each  of  the  buildings  in  the  project  area  was 
surveyed  and  examined  by  the  Boston  Housing  Authority 
to  determine  its  suitability  for  conversion  and  rehabili- 
tation to  public  housing.   Based  on  these  surveys,  the 
Authority  found  that  none  of  the  buildings  were  feasible 
of  conversion  to  such  use. 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal iArea 
Boston  Redevelopment  Authority         .     .. 
JBoston,  Massachusetts  .  .  •  ..  :  »'•'•.',  " 


PLANNING  ACTIVITY  REPORT       .  • '       .CODE  NO.   ND-^02 

.-..'•■        .         ■•  •  ••  .   '•  ■..-'■;-"-:  •':-  ..        Part  2 


(e)   Acquisition  of  sound  properties  "Involving  high  cost. 

..  .' .      Hot  applicable.   There  are  no  properties  proposed 
"'•'-..'',  for  acquisition  that  are  basically  sound  and  involve  a 
.-'  •.•■•"•   high  acquisition  cost.  ■;::'■'.:■'■:.*■''*'  .'    .  ,•     '..-   .• 

c.  Historic  and  architectural  preservation         '-.  ;•'. '  •;..v-. 

Not  applicable.   There  are  no  structures  of  architectural  or 
^storical  value  within  the  project  area.     ■  ••.;  .  . 

d.  Minority  group  considerations  .  '■:''  .  .■'■/'..    -,    '■ 

(1)  Appropriate  legal  measures  will  be  taken  by  the  Authority 
to  insure  that  no  discrimination  on  the  basis  "of  race,  color, 

/  religion,  or  national  origin,  will  occur.         :  ..,'.•■ 

(2)  The  construction  of  housing  for  the  elderly  will  con- 
tribute to  the  reduction  in  the  concentration  of  minority 
•families  and  promote  equal  opportunity  in  housing. 

(3)  The  plans  and  objectives  of  the  proposed  project  have 
been  presented  to  and  reviewed  by  representative  leadership 
in  the  area:   the  Holy  Redeemer  Church,  the  East  Boston  Area 
Planning  Action  Council,  and  Members  of  the  East  Boston 
Neighborhood  Council.   In  each  case  it  received  enthusiastic 
support.  .-. 


* 


.\ 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 

oston  Redevelopment  Authority 
Boston,  Massachusetts  •:  . 

I 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-501  (a) 


There  are  seven  parcels  to  be  acquired  in  the  Sumner.  Street  Project  Area. 
Appraisals  and  title  searches  will  begin  shortly  after  the  project  is 
funded  and  will  be  completed  within  60  days.   For  cost  estimates,  see  the 
Project  Expenditures  Budget.   ,  '■'.... 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 

r Sumner  Street  Public  Housing  Urban  Renev/al  Area 
'oston  Redevelopment  Authority 
_>oston,  Massachusetts        .  •  ' 

I 

.•••:.•..-.'■.■ 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-501  (b) 


Estimates  for  land  acquisition  are  based  on  comparable  sales  in  the  area 
over  the  past  few  years.     ...  .    •     ..-..- 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 
^^3oston  Redevelopment  Authority 

oston,  Massachusetts  .  . 


- .'  ■  •  ■ 


» 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-501  (c) 


The  Land  Acquisition  Policy  Statement  for  the  Sumner  Street  Project  is 
attached  to  this  report.  ....  • 


\  •  •-!• 
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LAND  ACQUISITION  POLICY  STATEMENT  FOR  THE  SUMNER  STREET  PUBLIC  UUUbip.'G 
URBAN  RENEWAL  AREA  ,  •  .;.  ...  . 

Introduction:  .'••.•;;•.:.  ;.'•;  ..';■>  v.:.  •••..  ,*-,.  ;.'.:'■  ,   •'•'-'..•'  •  •■■■.:-..-:  :•".'.• '.'• 

^  '.*' •,-•:•  :;■.=•'■    •:■*'  ■■'•■•   ••  ■  ■••:■  ••••  ••  •  ■■•.-•■ 

4.       In  order  to  carry  out  the  urban  renewal  plan  for  the  Sumner  Street 

Public  Housing  Urban  Renewal  Area,  the  Boston  Redevelopment  Authority  is 

obligated,  among  other  things,  to  acquire  real  property  including  land, 

buildings,  structures  and  other  improvements,  appurtenances,  and  other 

rights  and  interests.  .'./'-•.•''•••■../•:..••••.,.  ...  '•'.'.'■•'.'  '•  •• 

Basic  Objectives  of  Real  Estate  Acquisition  Program:  .  ;.\  .'. 

.  .In  carrying  out  the  real  estate  acquisition,  program,  the  Authority 

will  endeavor:  •''-.   -'...•  ~  -  .".'  ;■'.-'"';  :;   .-' :.\'^  -.  '•■^■l- ' '.    .  '■''■' 

•       ■■         •''"'•.''■.'■     •   •■'•*."  '*.'.-"■■ 

.1.  To  protect  impartially  the  interests  of  all  concerned, 

to  pay  fair  prices  to  owners,  and  to  prevent  the  payment 

■'-"-'.  •:  ■;.■  ■  '  ■-■:".•  •■:.-  ■•'•.  -  .-  ,  •  '•;  ...  ..-■■  ■••'.-/ 
of  prices  that  are  excessive.        ■•-.'  •-  ".-.•'  ."  '  •  •   ' 
I  '  * 

%**'    ..  2.  To  make  every  reasonable  effort  to  acquire  each  property 

'•:■  ■        ;    •       /"      '.-""■ 

by  negotiated  purchase  before  instituting  eminent  domain 

proceedings  against  the  property.  .'.:•   ' \.  : 

•   ■  ■   ;.-  '■ 

3.  To  utilize  available  acquisition  methods  and  practices 
in  such  a  way  as  to  minimize  hardship. 

4.  Not  to  require  any  owner  to  surrender  the  right  to 

possession  of  his  property  until  the  Authority  pays,  or 

causes  to  be  paid,  to  the  owner  (a)  the  agreed  purchase 

price  arrived  at  by  negotiation,  or  (b)  in  any  case  where 

only  the  amount  of  the  payment  to  the  owner  is  in  dispute, 

not  less  than  7  5  per  cent  of  the  appraised  fair  value  as 
approved  by  the  Authority  and  concurred  in  by  HUD. 

5.  Not  to  require  any  person  lawfully  occupying  property  to 

surrender  possession  without  at  least  120  days'  written 


• 
"3 


w 


:#  -.       notice  from  the  Doston  Redevelopment  Authority  of  the 
date  on  which  possession  will  be  required.       '";•  . 
*   <ing  o f  ncaj^Hst  a  t o  A  c cu i s it ion  Act i v :'. ties:  ";.;  "•.  .-  ' 

v      No  real  property  will  be  acquired  by  the  Authority  prior  to 
the  effective  elate  of  a  loan  and  grant  contract  with  the  Department  of 
Housing  and  Urban  Development  (HUD)  in  the  case  of  an  urban  renewal  pro- 
ject.  However/  as  soon  as  the  City  Council  approves  an  urban  renewal 
plan,  negotiations  nay  be  begun  for  the  acquisition  of  properties  on 
which  HUD  has  concurred  in  the  acquisition  price.   Options  to  purchase 
may  be  obtained,  provided  that  such  options  may  not  be  accepted  and 

t  m 

property  nay  not  be  acquired  until  the  contract  with  the  Federal  govern- 
ment is  signed.  ■'■•"   -.'•;-•  .:V'V'-'  '  •  '■,..••■.•'  ■.-..'.     ■'.•-";•"■-'.".-/' 

After  the  effective  date  jof  such  a  contract,  the  Authority,  in 
accordance  with  the  staging  considerations  outlined  below,  will  acquire 
rith  the  least  possible  delay,  all  real  property  in  the  project  area 

Dt.  Ijnatcd  to  be  acquired  under  the  provisions  of  the  approved  urban 
renev/al  plan.     .     •*  ,'      ,>■;   :;;. •'"'•.-  ■   ..v.':'   :. 

Basic  Method  for  Real  Estate  Acquisition:  ■  ".. •  •.-'/"..  •  • 

Property  to  be  acquired  by  the  Authority  is  designated  on  a 
map  which  is  part  of  the  urban  renewal  plan.   Property  so  designated 
will  be  acquired  either  (1)  through  purchase,  conveyance,  and  a  con- 
firmatory taking  through  the  exercise  by  the  Authority  of  the  power  of 
eminent  domain  wherever,  agreement  with  the  property  owner  as  to  price 
can  not  be  secured,  or  (2)  through  condemnation  proceedings  instituted  « 
by  the  Authority,  through  the  exercise  of  the  power  of  eminent  domain, 
Wherever  after  a  reasonable  period  of  time  agreement  with  the  property 
owner  as  to  price  cannot  be  secured. 

C  ,     ^     After  any  condemnation  proceedings  have  been  instituted,  the 
Authority  will  continue  to  sec';  an  agreed-upon  settlement  providing 


for  full  payment  for  the:  property  which  has  been  acquired,  and  will 
also  pay  within  SO  days  of  the  ta);incj  the' amount  of  the  award  in- 

luclec-  in  the  order  of  talcing  as  a  pro-tanto  payment  pursuant  to 

Cv~ptcr  79  of  the  Genera?.  Lavs,  as  amended.  '"./.'■:.•"••.. 

Protect 5. on  of  Interests  of  Owners  and  Occupants:  ■ -\     -.•'•   .; 

In  order  to  minimize  hardships  to  property  ovmers,  the 
Authority  v;ill:  •■■         .■"'  •.'",".'..•   ';••'■'.■  ■/ 

1.  Take  appropriate  steps  to  ensure,  insofar  as  possible, 

•  that  all  property  ovmers  are  provided  full  information  re- 
■'.  _        cjarding  the  contemplated  property  acquisition  and  are 

given  as  much  advance  notice  as  possible  of  the  time  the 
Authority  expects  to  tahe  possession  of  the  property. 

2.  Endeavor  to  obtain  an  o'otion  of  purchase  on  each  property. 

•  *  .  ■ 

as  soon  as  feasible  after  beginning  acquisition  activities 
.within  the  project  area.  .■-•  .  '.' 

3.  Agree  with  the  property  ov;ner  on  the  date  for  closing 

* 
and  the  date  for  delivery  of  possession  v;ithin  the  limits 

imposed  by  the  staging  schedules  for  the  clearance,  im- 
provement,  and  disposal  of  project  land. 
Staging  of  Real  Estate  Acquisition  Activities,:, 

In  general,  the  staging  of  real  estate  acquisition  by  the 
Authority  will  be  governed  by  staging  schedules  for  the  disposal  of 
project  land  for  site  clearance  and  building  demolition. 

Real  estate  accuisition  activities  will  be  carried  out  in 
such  a  way  as  to  enable  the  Authority  to  acquire  title  to  a  given  parcel 
of  property  no  less  than  120  days  prior  to  the  date  on  which  the 
,  Authority  will  require  possession.  ■        "  ■,'.'. 

3  iQt  :..•••■     ..  • 


, 


- 


Determination  of  Pair  Mctr'cet  Value:       ■.".'•"•  "•' :  '■'•  "•'  :.''•'■'*'••  ••' 
— ■  ■   '  ■  ■ •  •     «••  ,  /     ■  ■»  .  • 

Two  independent  appraisers  arc  cmx->loycd  by  the  Authority  to 
^\?ce  appraisals  for  each  property  to  be  acquired  for  the  purpose  of 
t.-termining  fair  marhet  value.  Wherever  special  appraisals  are  re- 
qi  %:ecl  in  6c t draining  value  of  machinery  ancl  other  equipment  v;hich  is 
part  of  the  real  estate  or  in  determining  project  eel  gross  sales  of  a 
business  establishment,  appraisers  with  special  training  and  shills 
will  be  employed  by  the  Authority.   After  the  appraisals  are  completed, 
the  Authority  will  establish  a  maximum  value  for  the  property  that  is 
consistent  with  the  two  appraisals  and  any  supporting  special  appraisals. 
This  figure  together  with  the  supporting  appraisals  is  submitted  to  KUD 
for  concurrence.  .After  inspection  of  the  property  by  a  representative 

of  HUD,  a  final  value  will  be  approved  by  HUD.   .    .'•'; .  \  .!.:• .  •  '{  >•'  .'.'*•'. 

'        •.;.-.:■..     „-■      .-        ••■..-...     '•  '  :r  /'':',-.'-//■  i'   ■"•,.•; 

•■"  "  :  '. '.  £<£.  -V-:  ••'.'  :" •".'•■"•..•  ■■•.'.••  ■:■'". ''■"■■:. ''-,■  V.'. ;.  '..'•;■■. .^V:'7' 7;  •;:-;:  '""-.  ,•'  ■ 
Negotiations:        .  '"';vY;v*£V;£S^^  •••  '■• 

After  concurrence  by  HUD  in  a  maximum  acquisition  price  for 

S  • kgiven  parcel  of  property,  the  Authority  wil  commence  negotiations 

,  »    ..   -  .  .         .  •    •  ■  •  •  ■ 

'  '■  "•'••  ::"   *        "•••'•'  '  ■.  ■•'■  .,.:•••,'  ;':-•  ■'.;•■ 

for  the  purchase  of  the  property  in  question.         •  .•.•■'"-;••.  ;•.••.• 

A  negotiator  under  contract  with  the  Authority  and  acting 

under  the  supervision  of  the  Real  Estate  Officer  or  the  General  Counsel 

will  whenever  possible  mar.e  personal  contact  with  the  owner  of  his 

duly  authorized  representative.   He  will  present  a  written  offer  for 

the  property  which  shall  be  the  maximum  price  approved  by  the  Depart- 

ment  of  Housing  and  Urban  Development.   •  .  -  '. 

■  .  -  *         .,••'•'•'■'-.        '      :,  ' 

In  accordance  with  Federal  and  local  laws  and  regulations,  the 

Authority  will  mah.e  every  reasonable  effort  to  acquire  each  property  by 

'   jotia'cion  before  instituting  eminent  domain  proceedings  against  the 

property.  .The  Authority  will  ma'cc  a  diligent,  conscientious  effort  to 

induce  the  owner  to  accept  a  fair  price  for  his  property. 


Acgui  sit  ion:  ■•■•»•.;..  ..-.   .-.  ■  ..-  ••'•   -  •;  •  '.;.'.  i,  ';..  ., 

If  the  effort  to  acquire  a  property  by  negotiation  in  success- 
ful, arrangements  for  the  'transfer  of  title  and  payment  for  the  property 
£  Ml  then  be  made.   An  option  of  purchase  is  entered  into  that  provides 
%*c  (a)  date  for  transfer  of  title,  i.e.,  the  closing,  (b)  purchase 
price,  (c)  provision  for  discharge  of  any  mortgages  and  removal  of  any 
encumbrances  on  the  property,  (d)  waiver  of  all  rights  to  contest  the 
amount  of  damages  payable  for  the  property,  and  (c)  date  for  transfer 
of  possession,  v;ith  respect  to  the  latter,  no  person  lawfully  occupying 
property  will  be  required  to  surrender  possession  without  at  least  120 
days'  written  notice  from  the  Authority  of  the  date  on  which  possession- 
will  be  required.        ■'- '  .-."•■  J':'^"  .  *.•.'.•:.':  '".'•'*  •'  • 

If  that  effort  is  unsuccessful,  the  Authority  will  mahe  a 
final  offer  to  the  owner  in  writing.  This  offer  will  include  an    ^_^ 
invitation  to  discuss  the  acquisition  of  the  property,  provide  for  a 
(    reasonable  oeriod  of  time  for  the  owner  to  accept  or  reject  the  invi- 
tation,  and  \;ill  include  notification  of  the  date  on  which  the  Author it j 
intends  to  institute  eminent  domain  proceedings  if  agreement  cannot  be 

*        • 

reached  on  the  purchase  of  the  property  within  the  specified  time  perioc 
Closing  Expenses;     •      ■  Z'    ■  ■'.   ^:.-.V.     •'-."•'  ■••'"..'  >  •  "'■  '.".'"''-.' K  j  ':''*.' 

The  Authority  at  the  closing  will  pay  for  all  Federal  and  Stats 

documentary  stamps,  recording  fees,  and  in  some  cases,  the  penalty 
assessed  for  prepayment  of  any  outstanding  mortgage. 

Eminent  Domain  Proceedings:       .  •'••'.       .  '.   '       •    • 

If  the  attempt  to  negotiate  a  purchase  of  property  is  un- 

successful,  the  Authority  will  initiate  eminent  domain  proceedings  to 

tjuire  the  property  in  accordance  with  the  provisions  of  Chapter  79  of 

( J  '- 

the  General  Laws,  as  amended,  (or  in  the  event  property  is  purchasco 

through  negotiation,  a  confirmatory  talcing  may  be  made) . 

The  eminent  domain  procedure  followed  by  the  Authority  is  as 


1, 


(1)  The  Authority  adopts  an  order  of  taking  which 
describes  the  property  to  be. acquired  and  the 

.' ■  amount  of  damages  authorised  to  be  paid. 

(2)  Upon  recording  of  this  order  in  the  Registry 
of  Deeds,  title  to  the  property  rests  in  the 
Authority  and  the  right  to  damages  rests  in 

.  the  former  owner  and  other  persons  entitled 
. .-."  .  '  thereto.      ,.    '        •  '..  ■    ;; .'•...'  --: \  :'; ; .  ;-.■  ■  [■■ 

* 

(3)  The  Authority  h'as  the  power  to  amend  the 
";.:,  award  prior  to  the' payment  thereof  by  reason 

of  a  change  in  ownership  or  value  of  the 
property  before  the  right  to  damages  therefor 
"has  become  vested  or  for  other  good  cause  shown. 

(4)  Payment  of  the  amount  of  damages  awarded  must 
.be  made  either 'within  sixty. (SO)  days  after  the 

order  of  taking  is  recorded  or  within  fifteen 
(15)  days  after  demand  by  the  former  owner  at 
the  election  of  the  Authority.   Such  election 
is  made' before  the  notice  of  taking  is  sent 
to  the  owner. 

(5)  Notice  is  sent  to  every  person,  including  every 
mortgagee  of  rocord,  whose  property  has  been 


•  taken'  or  who  is  otherwise  entitled  Lo  damages  on 
......  account  ore  such  taking.  The  notice  contains  the 

..following  information:       '  ,  •'       1  '■:■■•'■:  ':■'..'.■""■ 

(a)  announcement  of  time  and  place  at  which  the 
person  can  obtain  payment  of  damages  awarded; 

(b)  purpose  and  extent  of  taking; 

(c)  the  time  within  which  the  person  may  petition 
the  Superior  Court  for  Suffolk  County  to 

.      ■  '  •  •■..•..■  .  • 

"•     .  ■  •    *    ■■•.'." 

determine  his  damages.       -"'.•'■■••''•. '"".::  *'.:V '•:■•*;' 

•  •••'":■•..•'"..".* 

■  .  ,  ■".'•'"•.'• 

(6)   Damages  awarded  by  the  Authority  may  be  accepted 
'.    in  full  settlement  of  the  right  of  the  party  to 
damages  with  respect  to  the  taking  of  the  pro- 
perty or  may  be  accepted  as  payment  pro  tanto 
pursuant  to  Chapter  79,  'Section  8A  -without  pre- 

•  judice  to  or  waiver  of  surrender  of  any  right 

■  * 

to  claim  a  larger  sum  by  proceeding  before  the 
Superior  Court,   if  damages  assessed  in  court 
are  less  than  the  damages  awarded  by  the  Autho- 
rity  and  received  by  the  party  as  a  pro  tanto 
payment,  the  excess,  together  with  interest 
on  the  excess  from  the  date  of  the  asscsment 
by. the  court,  and  court  costs,  are  payable  to 
the  Authority.   If  the  damages  assessed  in 
court  arc  more  than  the  damages  awarded  by  the 
Authority  and  received  by  the  party  as  pro 


tanto  payment,  the  cliffcrenco,  together. with 

....   •  ."     ••••.   '••';    .'■'••.  •   ■     .'"•".• 
;  interest  on  the  difference  from  the  elate  of 

'the  award  of  the  Authority  and  court  costs, 

are  payable  by  the  Authority.    •      : '••••.'..•. •'; 

•  ••   '  * 

(7)   Mo  person  in  possession  of  property  shall  be 

•  *  * 

reauired  to  vacate  any  portion  of  such  property 
which  is  being  usee!  by  him  as  a  Swelling  place 
or  place  of  business  at  the  time  the  order  of 
tahing  has  been  given  to  him  until  120  days 
from  the  date  notice  is  sent  to  him  of  the 


tahing. 


■0ml 


-i  addition,  under  the  1S4S  Housing  Act.,  as  amended,  additional 

*  j  .  v./  >  #  .:•-    :f 

Feueral  requirements  are  imposed  which  overlap  the  requirements 

■'••■:..'.'.'■.••  .    • :   '-. .  ••■■..  ;,'  • 
of  the  State.   They  are  as  follows:  '   ••    •■-''  '  ..  ■  . 

The  Authority  v;ill  not  require  any  owner  to  surrender 

the  right  to  possession  of  his  property  until  the 

Authority  pays  to  the  owner  (a)  the  agreed  purchase 

price  arrived  at  by  negotiation,  or  (b)  in  any  case 

Where  only  the  amount  of  payment  to  the  owner  is  in 

dispute,  not  Jess  than  seventy-five  percent  (75',;)  of 

the  appraised  fair  value  as  approved  by  the  Authority 

and  concurred  in  by  the  Department  of  Housing  and  Urban 

-»"  •  •  ..   Development  and,  further)  if  applicable,  wil]  not  rccuire 

any  person  lawfully  occupying  properly  to  surrender 

possession  without  at  least  ninety  (?;;">)  <' .•  •.••   v.;-'Lten 


V    .  notice   froiti   the  Authority  of   the  date  on  v;hich 

^  .      .  possession  v;ill  be   required.  '!••*..  ;'"'.v.;";  •     : '•  • 

4  .  .•    '  ...."■      /■.••■•;  ■•■/ ";"  • . '  .'• 

If  the  property  is  acouircd  through  eniinent  domain 
proceedings,  the  SO-clay  notice  to  be  given  prior 
to  the  dace  on  which  the  Authority  acquires  title  to 
*'.  to  the  property.  : '^\ /;'•■..._  \   ■••■  "•'•.■/•. '..■' '';'..•'?'■•• .  ] 

Inspection  of  Property:        •  .  ;  .  ;■.-..  ;  ■•■."■■'.       .-,•  .  ■  ;;  ■•."'-,-    ■  -;..  V-  ' 
Immediately  before  the  time  that  payment  is  made  for  a 
particular  property  or  the  title  thereof  is  vested  in  the  Authority, 
a  representative  for  the  Authority  v:ill  make  an  inspection  of  the 
property  to  determine:       ':■'/'■■   '  ■')■■  '■'■  • '"""'.•*:",  "'C  .'"  ;.-;..''■'  v"    '-:'?  •'•'•-• 
1.   That  the  property  conforms  substantially  to  the 

r  ...  ■•■■■.-■        .   •    . 

L  ••*  .   •••••■•■     ■-  ;  ■      -  •. .  .'•':••  :v:"-::-  ; « •."•yo .•:'•.■•..'.'. . 

W   ...  'property  as  appraised.        \  •  .:'.■"-.-.••: '';  V  "■''/...  V..'^-."'' •■.:'. 


2.  That  there  is  no  evidence  of  v;ork  or  labor  having 
been  performed  or  materials  furnished  in  connection 
with  any  improvement  to  the  property  that  might 

■  entitle  anyone  to  a  lien  on  the  property. 

3.  That,  after'  title  passes  to  the  Authority,  there 
will  be  no  outstanding  rights  of  possession  or  inter' 
est  superior  to  the  rights,  of  the  Authority  except 
easements  or  other  interests  that  do  not  have  to 

be  accmired  to  carry  out  the  project. 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 
'  Boston  Redevelopment  Authority 

Boston,  Massachusetts  ■    •  '•  . 


LAND  ACQUISITION  REPORT 


CODE  NO. ND-501  (d) 


The  property  map  is  submitted  under  separate  cover. 


■•'■        .:•-. 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
k Sumner  Street  Public  Housing  Urban  Renewal  Area 
ioston  Redevelopment  Authority  •  . 

oston,  Massachusetts 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-591  (e) 


See  HUD  Form  6275,  Expenditures  Budget  for  estimates  of  real  estate 
purchases.  ••       w  .  .  •• 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
p*  Sumner  Street  Public  Housing  Urban  Renewal- Area 
Boston  Redevelopment  Authority 
Joston,  Massachusetts         •  ..'  ' 

i*      .'■;        •    '•■'..•  :•.•'. :  •:■''.  ■•;■■'•■■■."■- 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-501  (f) 


Tabulation  of  Property  to  be  Acquired  is  attached. 
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^•IGHPORIIOOD    DEVELOPMENT    PROGRAM   APPLICATION 

-«k  •  > 

\   >r  Street  Public  Housing  Urban  Renewal  Area 

DSton  Redevelopment  Authority 

Dsl  *,  Massachusetts  <  ..' 


^ND  ACQUISITION  REPORT:   Tabulation  of  Property 

to  Be  Acquired 


CODE  NO.  ND-501 


stimates  of 
alue  and  Ac- 
aisition  Cost 


Total  Pur- 
chases and 

Donations 


Purchases 
(TOTAL) 


Number 

Land  Area 

Appraiser ' s 

of 

in  Square 

Valuations* 

Parcels 

Feet 

.:  '  ■  '■  •  .  :'• 

2*69,370 


269,370 


Total 


LPA  Estimate 
of  Acquisition 
Cost 


$790,000  $1,185,000 


790,000 


$1,185,000 


,      Federally 
tfe.       yned    or 
leased 


Vacation   of   streets 
and   other  public 
_     right  n-of-v.-ny 


'.  .  i  %.   ' 


Other  pub- 
licly owned 

/ 

-7  \'--:v^\.: 

•  '■   ' :'.'■        •  .  -  "'  '•'"  "  '" 

,:'■ 

Privately        7 
owned 

269,370* 

.    .790,0  00 

''$1,185,000 

Public  util- 
ity easements    None 

■  ■ . '   '.  ""•■■■•• '  ■.  •  ■-  •  . 

*  .*  '  •'  •• '"■  '  • 

•  ._•' 

Damage  to  property 
not  taken 

■  •■  ■■  •"  ■•.  ■•_•  :'. 

'■.     ■'  "  ■  .  ••'  :   ."  -.' 

•  . 

Donations 
(TOTAL) 

'  • 

■  • . 

.• 

Agnations  bv  LPA 


'onau  ion 
,Jnat ion 


"^ ivJnat ions  by 
other  entities 


Ax^praisal  estimates  of  properties  to  be  acquired  will  be  forthcoming 
during  the  execution  period.   The  figures  given  above  represent  the  fair 
market  value  of  the  parcel's  to  be  acquired. 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
-.  -Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority  ."  .  . 

oston,  Massachusetts  • 


LAND  ACQUISITION  REPORT 


CODE  NO.  ND-501  (g) 


At  this  time  it  appears  that  all  of  the  parcels  will  be  litigated.   Based 
on  experience  in  the  Boston  Waterfront  Project,  an  acquisition  factor  of 
50%  has  been  added  to  the  staff's  estimate  of  fair,  market  value. 


' 


•A       ;  .  * 


.'■■.#•. 


<■: 


•    * 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM.  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 
(X^ston  Redevelopment  Authority  •.  , 

i,   ton,  Massachusetts 


■  ••  *   __ 


t 

I^ND  ACQUISITION  REPORT:   Racial  or  Discriminatory   CODE  NO.  Nu-501 

Covenants 


The  Urban  Renewal  plan  for  the  project  area  will  provide  a  general 
prohibition  against  restrictive  covenants.   The  Redevelopment  Authority 
shall  not  sell,  lease  or  otherwise  convey  any  interest  in  acquired  land 
with  restrictions  based  upon  race,  religion,  color  or  national  origin. 
The  condemnation  of  all  properties  in  the  project  area  will  clear  all 
title  restrictions  of  this  nature.       ...  ... 

The  provisions  of  the  Urban  Renewal  Handbook,  RHA  7203.1,  in  "Equal 
Opportunity  Requirements",  will  be  complied  with  and  will  be  subject 
to  the  applicable  provisions  of  Executive  Order  11246,  as  amended  by 
Executive  Order  1137  5,  to  ensure  equal  opportunity  for  all  qualified 
persons  without  regard  to  race,  color,  religion,  or  national  origin 
:ployed  with  Government  contractors  or  with  contractors  performing 
^T  a.r   Federally-assisted  construction  contracts. 

In  addition,  the  provisions  of  Chapter  1/  Appendix  1  of  RHA  7203.1/ 
"Hon-Discrimination  in  Federally-assisted  programs  of  the  Department 
of  Housing  and  Urban  Development  -  Effectuation  of  Title  VI  of  the 
Civil  Rights  Act  of  1964",  will  be  complied  with  to  ensure  that  no  person 
shall,     on  the  grounds  of  race,  color,  religion,  or  national  origin/ 
oe  excluded  from  participation  in,  be  denied  the  benefits  of,  or  be 
subject  to  discrimination  under  any  program  or  activity  receiving 
Federal  financial  assistance. 


L 


* 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 

^oston  Redevelopment  Authority 

■*"k->ston,  Massachusetts 


PROJECT  IMPROVEMENTS  REPORT 


CODE  NO.  ND-502 


Project  improvements  have  been  estimated  on  the  basis  of  the  land 
use  plan.   Although  a  specific  design  for  the  housing  project  is 
yet  to  be  completed,  virtually  all  of  the  project  improvements  have 
been  determined  as  they  will  not  vary  with  the  ultimate  project 
design.   Estimates  for  the  improvements  themselves  have  been. made  as 
a  result  of  surveys  .done  of  the  -existing  service  and  utility  systems. 
Outlined  below  is  a  detailed  listing  of  project  improvements  and  the 
.streets  w  ith  whi  h  they. are  associated,  if  appropriate.   . 


/ 


Streets   -   •'      "'■, 
Marginal   "  .  - . 
Bremen  Ext. 
*ill 

t' 

'••.-  $244,208 

.:'.  :-.".  11,7£8 
'".'  •'' ■"•  ■";  -227,060 

•;..'t  - ..  .  "••  5,490 

Parks  and  playgrounds 

/   /  : 

••  162,000  • 

* 

Street  Lighting 
Marginal 
Bremen  Ext. 
Sumner . 
Mill  ■"'.•■',' 

%   - 

_1 

•  ..  •  -34,772' 

-.  ■■■    ■;■■         4,212 

•.;.•'.'-;  •"  16,200 

12,960 
:"':  .     1,400 

*       "* . 


High  and  Low  Water  Service 
Bremen  Ext. 


34,068 


Surface  and  Sanitary  Drains 
Marginal 
Bremen  Ext. 
Mill 


100,438' 
•  737 
99,241 
460 


Fire  Alarm  Syst'em 
Marginal 
Bremen  Ext. 


13,122   . 

.  2,916 

10,206. 


NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
Sumner  Street  Public  Housing  Urban  Renewal  Area 

if'    ^ston  Redevelopment  Authority 

*a  jton,  Massachusetts 


S'i-'Vy'..-: 


PROJECT    IMPROVEMENTS    REPORT 


CODE  NO.  ND-502 


Police  Signal  System 
Marginal 
Bremen  Ext.       .  ; 

Traffic  Signal  System 
Marginal  .  _   ..»•'■••  :.-.'•; 

.  Bremen  Ext."      .;'•.: 
•  .'  Sumner     '.".'•-  ■•.  ,. 

■Mill       '.'  .'■■[■      ""  ;.   "•/ 


$13,122 

2,610 
10,512 

•■■%."■•  7,812 
■';:.-  972 

&£-.       3,240 
-;:;..    3,240 

:. :':..'""".;  '-'!:'36o 


..f 


■  ■'■} 
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7 


.* 


1  ••  .'■  -.   '*■■■ 


i         .•%;  .    •   -  . 


•  .  -.  ^  \1 


.  .■   •■  ;■  1     ■  .. 


.  ■,      •■;•• 


•  , 


^."NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
f   Sumner  Street  Public  Housing  Urban  Renev/al  Area 
3oston  Redevelopment  Authority 
r^ston,  Massachusetts  •  . 


.  •  REHABILITATION  SUBMISSION  REQUIREMENTS 


CODE  NO.   ND-505 


Not  applicable.   There  are  no  rehabilitation  activities  programmed. 


*  •  •  •  .  v"». 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
^  Sumner  Street  Public  Housing  Urban  Renewal  Area 
.oston  Redevelopment  Authority 
Boston,  Massachusetts  •  .  ./  •'.'.'.• 


-LAND  MARKETING  ACTIVITY  REPORT  •'.        C0DE  N0-   ND-506 


■■•  t.  '.   * 


a.   Land  marketing  activity  program        ':.'•'.' :  •'•.'''•■  :•'    '.  '':'• 

7  ■      -The  project  area  consists  of  two  parcels;  parcel  1  is  to  be 
disposed  of  for  a  public  use  (primarily  for  public  housing  for  the 
elderly).  :':■■;.<■■    '-,'.■■  ■■■..■■■-' }:.    ,'-'[.••.  >".•.;../.  .•■>■'-..'•':-' 

Disposition  Parcel  1:      .  '''•  - '.  >  '""•'./■"  :"  '•'?.:  ■••'"•*'"'  '■••'" '/'■'■  '•  "'-,.•  ::■"'.'   :v-  V;-,:-; 
"^  ".  (1)   proposed  redeveloper:   Boston  Housing  Authority       ..  \ 
*   %  (2)   proposed  date  redeveloper  will  acquire  land:   mid  1972 

(•3)   estimated  disposal  price:   $75,000        ''  :'-  "'^  ;".'■."■'  •"'  "- 

(*0   proposed  date  for  BRA  request  for  HUD  concurrence  in 
...the  proposed  disposal:   late  1971      .     .-.*'■      -■•'.-..' 

Disposition  Parcel  2:        ■.'.•'.'■•  •.•■...•  '  •  ■'  .■■■••  > -.•:*-' 

'••  ■•    The  disposition  of  parcel  2  will  be  decided  following 
studies  by  the  LPA  and  PAC  during  the  action  year. 

b*.  •  Estimate  reuse  value  In  lieu  of  reuse  appraisal 

Section  107  of  Title  1  permits 'the  sale  of  project  property  for 

public  housing  use  at  a  price  that  is  set  in  terms  of  its  value  in 

.accordance  with  provision  of  low-income  housing,  rather  than  for  a 

•  higher  level  of  use.  _       .... 

* 

A'  lump  sum  estimate  of  land  proceeds  derived  from  recently 

completed  real  estate  consultant  reuse  appraisal  information  was 

prepared  by  Redevelopment  Authority  personnel. 

..  .•■ 

^  V  ■      •      ■'..'.•.  :v  :''■■'■     - 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 

r  Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority       ,_  , 
Boston,  Massachusetts  ■».'•' 

*  ...■■:.  •  ■■,-.,- 


mty   ..-•.;•■  '•  •  •-. 


• » ■  t 


LAND  MARKETING  ACTIVITY  REPORT-         ■  ■ .  \    '  CODE  NO.  ND-506 


The  estimated  reuse  value  of  $.50  per  square  foot  is  inten'ded  as 
"a  guide  for  the  Project  Cost  and  Financing  Plan  (Form  HUD-6280).   The 
two  required  reuse  appraisals 'will  be  obtained  during  the  execution 
period  of  the  project.  -  •■  :.  _..,-.   ....   .:■/ 

.  c.   Assurance  of  redevelopment.         :  ■'/;  '•.  >v.\'-;:..  ■■' \.l':'-  '■'■■/'■    ■ ':'"   •.  .■ 

"^     See  attachment.       '•'.'•  £  '' ::'';  ,'  V-  ■  '.'  -";. '.'  O'V^v;!  ''~\v^  'V- .-.••'  '.'■ ';.'"  '•■•.    •' 
(  ■'■■'    .V'v-  '"■' ' '   '-•'  '  '•'■  • -\  >•''  ,>•:--  '•;";.':'■:.•■*:  ■./..•>•  \ .  •;..:   • 

k  ~i     Summary  of  economic  status  of  locality      .'  '••"  V.  '•"••'- ''  V'  •'"'  •""• 

The  City  of  Boston  economy  is  a  high  grade  production  and  export 
economy  that  has  succeeded  in  maintaining  a  qualitative  superiority, 
•in  comparison  with  the  metropolitan  area  and  the  United  States  economy 
as  .a  whole,  through  its  capacity  to  absorb  .and  adopt  a  new  and  expanded 
■  role  in  the  "services  revolution",  and  through  its  ability  to  upgrade 
its  manufacturing  activity.   The  demonstrated  capacity  of  the  City  to 
"  accommodate  the  higher  grade  service  activities  was  significantly 
facilitated  by  urban  redevelopment  in  the  1960's.   The  experience 
underlines  the  importance  of  maintaining  a  continuing  process  of 
regeneration  of  Boston's  urban  facilities,  public  and  private,  to 
.  spur  the  revitalization  of  the  City's  economy.  ; 

.      ..,•  .-..'••    •     .  •   .•.•.-.-;"•  v;,*  ..-.=.;;.  • 
■•  '  •.■■•.-"■• 

SOURCE:   Alexander  Ganz  and  Peter  Menconeri,  The  Expanding  City  of 
Boston  Economy.   Boston:   Boston  Redevelopment  Authority, 
•  July,  1970.         ...     .  .   .  .-..'•.. 


^  V. 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION         %"  i'.l *..-.'; '^."'.  ^  •>'•-  •;• 
Suranor  street  Public  Housing  Urban  Renewal  Area          V';  '■.'■•'S ':   '" 
"Tvtoston  Redevelopment  Authority       •     •    y    •    .•,*•'...  J .' "^  . 
lioston,  Massachusetts            •   ••■  ■  •  .'•   ' ...»   •••  •  ■  »:'/..''   '.' ;  "  ' 

LAN'  VlARKETING         Tabulation  of  Land 
ACTIVITY  REPORT      V*  Disposal  Estimates 

•                                                                • 

CODE  NO.  "rtD-50  6  '.. 

Redevelopment  Use            ;  .*  .  ■  ApproxV  No.  Area  in       LPS 

•'.  •   •--"•of  Parcels   Sq.Ft.        Estimate 

> 

1,   Total  Uses 


306,540 


$150,000 


2.   Total  Public  and  Quasi- 
Public  Uses 


306,540 


$150,000 


a.-   Streets  and  Other  Public 
R*/W  (by  dedication) 


b.   Streets  and  Other  Public 
R/W         


C.   parks,  playgrounds,  etc. 


■\ 

(by  dedication) 

*•-*""    * 

«.       .   •»    • 

• 

Parks,  Playgrounds,  etc. 

• 

«*  *                  -• 

••        •     .   •         • 

1 

Public  Utility  Easements 

t 

• 

•  f. 

Low-Rent  Public  Housing 

3 

•   306,540 

$150,000  • 

g. 

Other  Public  Uses 

•  ...  ■■.  '•  • 

• 

h. 

Non-Profit  Institutional 

•   •'••   . 

■ 

3.   Total  Private  Uses 

.   "  ;  ■ 

• 

"a. 

Residential 

„ 

• 

;  .  •• 

b.   Commercial 

• 

c.   Light  Industrial 

• 

. 

•  % 

<3.   Heavy  Industrial 

• 

■ 

.   "• 

, 

e.   Other                      .'■'•• 

C 
> 

••  •■ 

'  •. 

'  O'  I 

*             •.               . 

'•. 

'.'•*' 

,  . 

• 

•  f 

• 
•                                        • 

• 

si 

• 

• 

•  '  '.'.'*■*!.**''  ..*"•  •  .  •    •■ '  ■•■'■•'/  .    .•■•■•'  •''{'•'■  '  •  '"» * 

«*                           .         •.  .  •  :  .  •.'  ■■  ;  •/  ;■  • 

^NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION  \'  ':  .  ":  •'■.'■■ 

^  Sumner  Street  Public  Housing  Urban  Renewal  Area  ;  ;.•„'•  \ 

Boston  Redevelopment  Authority           •      .  '  •.-'"•••:.' ."^ 

boston,  Massachusetts                .'."'■  • .'  /•'..'•' '•'•it\ 


RELOCATION  ACTIVITY  REPORT  ;  CODE  NO.  ND-507 


a.   Relocation  activity  program         "'.■'.     v-:\  .    '■'"'■:■■'■'.'    *.-.'■' 

.  (1)   The  Business  Relocation  Section  of  the  Boston  Redevelopment 

Authority  (BRA)  notified  commercial  property  areas  by  letter  in 
•March  of  1970  regarding  a  public  hearing  to  designate  the  proposed 
NDP  area  as  an  urban  renewal  project.   The  businesses  to  be  re- 
located were  surveyed  shortly  after.   All  businesses  involved 
will  be  eligible  for  the  services  and  payments  presently  existing 
under  HUD  regulations  and  -those  to  be  updated  by  the  Uniform 
v  Relocation  Assistance  and  Real  Property  Acquisition  Policies  Act 

■    of  197°'  •   -./.  :••   ••'•'  ,  .         ■•.--.--■  .■;•.  . 

•  •/   ::  :         ;'•"■'  ■'••  '  -".      ■  -'•;■  "'■■"'  :•■ 

.  \  With  respect  to  family  relocation,  each  of  the  two .existing 

dwelling  units  in  the  proposed  NDP  area  are  vacant  and  appear 
abandoned.   If  there  are  residents  again  at  the  time  of  HUD 
'project  approval,  they  will  receive  the  full. range  of  services 
and  benefits  provided  by  the  Family  Relocation  Department  of  the 
BRA.  :  .  ••  ...... 

Relocation  services  will  be  provided  by  staff  members  located 
at  Boston  City  Hall,  from  9  a.m.  to  5  p.m.  daily. 

(2)   Estimate  of  anticipated  displacement  during  action  year 

Displacement  is  expected  to  begin  on  or  about  March  1,  1972. 

Business  Concerns  "■.-..' 

*   *  * 

- 

Type  of  Business         Anticipated  Displacement 


-     * 


Industrial  .      160,000  sq.  ft. 

Storage  ■              2*1,000  sq.  ft. 

Retail  1,600  sq.  ft. 

.  .       Total     185,600  sq.  ft. 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 


^  Sumner  Street  Public  Housing  Urban  Renewal  Area 
Boston  Redevelopment  Authority         .    .  ' • 
Boston,  Massachusetts  -    •      •  \V 


•  ,-  ..'. 


RELOCATION  ACTIVITY  REPORT 


CODE  NO.  ND-507 


(3)'  See  attachment  for  additional  information. 

* 


^   > 


Pace  2  of  2 


'e 

To 

From 

y    Date 

Subject 

.» :■•'■  ■  /•.■ 


Roy  Bishop,  Planning  Dcpt.        '    '  »'..'.• 

J.  H.  O'Neill,  Jr.,  Chief,  Business  Relocation 
July  22,  1971        •/■   '•."':  .':/      ■   ■"*'■ 

EAST  BOSTON  MINI-PROJECT. . .BUSINESS  RELOCATION 


No. 


Name  of  Business 


Address 


1. 
2. 
3. 

4. 
5. 

) 

X 

8. 
9.- 

10. 


Truck  {j  Equipment  Storage 

V.  Zichittelle   (Barber) 

Bartolo's  Cafe 

L.  Fine  Co.        •  .  '.*• 

Harbor  Club 

Box  {j  Truck  Storage 

I.  Ginsburg  £  Sons' 


Corner  of  Lewis/Marginal  Sts. 

5  Lewis  St. 
'  .   7  Lewis  St. 

•  145  Sumner  St.  /•';.;' 

•'•  •■'■; 2  Sumner  St.  (Maverick.  Sq.) 
::  7-19  Mills  St.        ^•:;. 

7-19  Mills  St.  .  •;;:' 


I.  Ginsburg  $  Sons  Contract.  Co.  7-19  Mills  St. 

t 

Dry  Goods  Storage         V    Webster  St. 
Machinery  Storage  •  Webster  St. 


Appro x.  No.  Erplc- 
None 
1 

•   ■  * 

/is 

20 


Totals:   10  Businesses  with  approximately  78  employees. 
JH0:hek  .."  .  '   ;.'•';'•.;.';''  .;  ;  ./...-  v  .'•"'  "' 

CC:  JHO;  File;  S/F  /•'"'•••'  -V.'f  '■"■.'  v:  '    "^ 


I 


0 

40 
0 
0 
0 

78 
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NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION 
-..Sumner  Street  Public  Housing  Urban  Renewal  Area 
f    Boston  Redevelopment  Authority        .    ,'  .-_ 

^oston,  Massachusetts  .;«•'*  '" '. 


At  *   '•.   - 
"  .-  I  ■    "  ■,  " 


*  •* 


CITIZEN  PARTICIPATION  REPORT 


••;..:,■  CODE  NO.  ND-50  8 


"The  LPA,  during  the  action  year,  will  work  with  Individuals  within 
the  project  area,  as  well  as  with  other  individuals  and  groups  in  the 
East  Boston  community  interested  in  the  development  of  the  project  area 
(who  may  not  live  within  the  proposed  NDP)  to  form  a  Project  Area 
Committee  (PAC).  :,  ,....=  .■.  .;■•..•  :  .   •  .  •  -•  '•••...... 

During  the  action  year,  and  possibly  the  reservation  year,  more 
specific  details  will  be  worked  out  concerning  the  operation  of  the 
PAC  and  the  possible  provision  by  the  LPA  to  the  PAC  of  technical 
assistance,  administrative  and  secretarial  staff,  office  space  and 
..  ^lipment.  .  ......  -..,•.•...■....  .-     .      . 


:/■': 


V?        *) 
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'  John  C.  Conlky 

attorney  at  law 

Suite  420 

73  Tremont  St„  Boston.  Mass.  02106 


M3J*U>\ 


*i 


June  14,    1971 


Boston  Redevelopment  Authority- 
City  Hall 

1  City  Hall  Square 
Boston,    Massachusetts  02201 


Re:  Neighborhood  Development  Program  Application 
Sumner  Street,    East  Boston,    Massachusetts 


Gentlemen:  •      * 

I  am  an  attorney-at-law  admitted  to  practice  in  the  Commonwealth  of 
Massachusetts.     As  counsel  for  the  Boston  Redevelopment  Authority 
is  the  above -identified  program,   xay  opinion,   including  certain  factual 
statements  requested  by  the  Department  of  Housing  and  Urban  Develop- 
ment,   is  as  follows: 

•% 

1.  I  have  reviewed  the  Legal  Information  submitted  previously 

on  HUD  Form  HUD-6103B.     J  have  -made  an  examination  of 
applicable  State  law  and  am  of  the  opinion  that  since  the  date 
of  completion  of  the   said  Legal  Information  form,    there  has 
not  been  any  court  decision  statutory  or  constitutional  enactment, 
•or  any  revision  or  amendment  of  any  State  or  local  law  requiring 
any  change  or  supplementation  of  the  Legal  Information  submitted 
as  aforesaid,    and  that  the   said  Legal  Information  as  of  the  date 
of  this  opinion  is,    to  the  best  of  my  knowledge  and  belief,    true 
and  correct. 

2,  I  have  reviewed  the  Neighborhood  Development  Program  Application, 
dated  June   11,    1971,    and  approved  by  the  Local  Public  Agency  on 
May  27,    1971,    for  Program  No.    1,    including  particularly  the  data 
and  information  relating  to  (a)  the  size  and  character  of  the  urban 
renewal  area  (constituting  the  proposed  Program,    (b)  the  proposed 
Program,    (c)  the  activities  to  be  undertaken  by  the  Local  Public 
Agency  in  carrying  out  the  proposed  Program,    and  (d)  the  proposed 
method  of  financing  the  Program. 


< 


Boston  Redevelopment  Authority  2  •  June  14,    1 9 V 1 


3.  To  the  best  of  my  knowledge,    there  is  no  pending  or  threatened 
litigation  of  any  kind  concerning  said  Program. 

4.  I  am  of  the  opinion  that  the  Local  Public  Agency  has  been  legally 
created  and  is  a  duly  organized  and  acting  public  body  having  the 
legal  power  to  undertake,    carry  out,    and  finance  the  Program  and 
Program  activities  described  in  the  application  in  the  manner 

set  forth  therein  after  completion  of  the  following  actions: 

a)  Approval  of  the  Boston  City  Council  and 

the  Mayor;  ' 

b)  Execution  of  Cooperation  Agreement;  and 

c)  Approval  by  the  Department  of  Community 
Affairs.  .' 

5.  I  am  of  the  further  opinion,   on  the  basis  of  the  date  and  information 
submitted  in  support  of  the  application: 

^  .  {a)     That  the  proposed  urban  renewal  area    constituting  the 

Program  meets  the  requirements  of  State  law, 

{         )  particularly  Section  48  of  Chapter  121B,    for  undertaking 

t*v  the  proposed  Program  activities. and  carrying  out  the 

proposed  Program  therein, 

%.  * 

(b)     That  the  proposed  urban  renewal  area  constituting  the 
.  fc     *  Program  is,   within  the  meaning  of  Section  110(c)  of 

Title  I  of  the  Housing  Act  of  1949,   as  amended,   a 
Clearance  and  Redevelopment  Area. 

•    (c)     That  the  Program  and  Program  activities  described  in  the 
application  are  consistent  with  the  Urban  Renewal  Plan 
which  has  been  prepared  for  the  urban  renewal  area 
comprising  the  area  covered  by  the  proposed  Program. 


Very  truly  yours, 

John  C.    Conley  (I 

Attorney  for  Boston  Redevelopn/ent  Authority 


City  Hall,    Boston,    Mass. 


.•The  undersigned  hereby  certifies  as  follows: 

(1)  That  he  is  the  duly  qualified  and  actinp  Secretary  of  the  noston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Authority  held  on  IvUy  27,    H?l 

and  duly  recorded  in  this  office: 


) 


'  •  Copies  of  a  memorandum  dated  May  27,    1°7I  were  distributed    re 

Ho'jaluj  for  the  Elderly,  Sumner  Street,  East  Boston,  Requeat  Permlstlou  to 
FUo  Application  for  a  Neighborhood  Tovelopment  Program,  attached  lo  which 
%rer«  copies  cf  a  Rcoolotloi.  ..... 

A  Resolution  entitled!  "RESOLUTION  OF  THE  BOSTON  REDEVELC 
UENT  AUTHORITY  AUTHORIZING  THE  FILING  OF  A  NEIGHBORHOOD  DEVELOP 
MENT  PROGRAM  APPLICATION  FOR  PROGRAM  NO.   1"    nil  Introduced,   rcac 

and  considered.  ."■■'  ■  ..'"'.-."/'••.'.'•.'    .  ■ 

On  motion  duly  made  and  seconded.   It  was  unanimously 

.**..*■■■  ? 

VOTED:     To  adopt  tho  Reaolutlon  aa  read  and  considered. 

.  -  ..'.":   ,  \':\-    .'    The  aiorerr.entloned  Reaolutlon  la  filed  In  the  Document  Book  of 

the  Authority.  V  ••'  ; .  •  ;        ....'• 


C    1 


(3)  That  said  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law,    due  and  proper  notice 
of  such  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
.  ing,  and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to    the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,    carried  out 
and  otherwise  observed.  _  •  ■   • 


(4)  That  the 


Heeolutlon 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
to  said  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

(6)  That  Robert  T.   Kcon.y  is  thc         Doctor 

of  this  Authority. 

*.  (7)  That  the  undersigned  is  duly  authorized  to  execute  this  certificate. 

IN  WITNESS  WHEREOF  thc  undersigned  has  hereunto  set  his  hand 


this 
LS 


11th 


day  of         Junc 


.   19 
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BOSTON  REDEVELOPMENT  AUTHORITY 


fly. 


Secretary 


MEMORANDUM      •  May  27,  1971 

10:        Boston  Redevelopment  Authority  '.  _  ♦ 

FROM:      Robert  T.  Kenney,  Director 

,  SUBJECT:   Housing  for  the  Elderly  -  Sumner  Street,  East  Boston  -  Request 
Permission  to  File  Application  for  a  Neighborhood  Development 
Program 

t 

On  February  19,  1970  the  Authority  approved  the  filing  of  an  application 
for  Loan  and  Grant  Contract  on  the  Sumner  Street  Public  Housing  Urban  Renewal 
Area. 

The  Department  of  Housing  and  Urban  Development  has  now  requested  that 
this  project  be  submitted  as  an  (NDP)  Neighborhood  Development  Program. 
For  that  reason  the  Authority  is  requested  to  approve  the  filing  of  a 
neighborhood  Development  Program  with  a  Title  I  loan  in  the  amount  of 
$2,989,324.  A  relocation  grant  will  be  requested  to  the  full  amount  avail- 
able for  this  undertaking,  or  $187,600. 

It  is  recommended  that  the  Authority  approve  the  Resolution  granting 
the  Director  authorization  to  file  the  application  for  the  said  Neighborhood 
•Development  Program. 


Attached  is  an  appropriate  Resolution. 


J 

Att. 


• 


„ 


> 


OF  A  NEIGHBORHOOD  DEVELOPMENT  PROGRAM  APPLICATION  FOR  PROCRAM  NO.  1. 

.  WHEREAS  it  is  necessary  and  in  the  public  interest  that  the 
Boston  Redevelopment  Authority  avail  itself  of  the  financial  assistance 
provided  by  Title  I  of  the  Housing  Act  of  1949,  as  amended,  to  commence 
a  Neighborhood  Development  Program  in  the  urban  renewal  area  described 
on  Annex  No.  1,  hereinafter  referred  to  as  the  "Program"  and 

• 

'•   ♦  WHEREAS  it  is  recognized  that  the  Federal  contract  for  such 
financial  assistance  pursuant  to  said  Title  I  will  impose  certain  obliga- 
tions and  responsibilities  upon  the  Local  Public  Agency  and  will  require 
among  other  things  (1)  the  provision  of  local  grants-in-aid;  (2)  a  feasible 
method  for  the  relocation  of  individuals  and  families  displaced  from  the 
urban  renewal  area(s)  comprising  the  Program;  and  (3)  other  local  obligations 
and  responsibilities  in  connection  with  the  undertaking  and  carrying  out  of 
the  Program;  and 

WHEREAS  Title  VI  of  the  Civil  Rights  Act  of  1964  prohibits 
discrimination  on  the  basis  of  race,  color  or  national  origin  under  any 
program  or  activity  receiving  Federal  financial  assistance,  and  Executive 
Order  11063  prohibits  discrimination  on  basis  of  race,  color,  creed  or 
national  origin  in  sale,  lease  or  other  disposition  of  residential  property 
(including  land  intended  for  residential  use)  or  in  the  use  or  occupancy 
thereof;  and  .        *      .* .       . 

-  • 

WHEREAS,  the  Local  Public  Agency  has  elected  to  make  relocation 
payments  in  excess  of  the  $25,000,  it  is  recognized  that  such  payments  are 
to  be  made  in  accordance  with  the  regulations  governing  relocation  payments; 
and  the  Local  Public  Agency  has,  or  will  have,  available  local  funds  (other 
than  local  grants-in-aid  or  program  funds)  with  which  to  pay  its  share  of  the 
"payments  in  excess  of  the  $25,000,  and  . 

/  ' 

WHEREAS  in  those  areas  where  clearance  is  proposed,  the  objectives 

of  the  Program  cannot  be  achieved  through"  more  extensive  rehabilitation  of 

.  the  urban  renewal  area  comprising  the  Program. 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPMENT  AUTHORITY: 

1.  That  the  United  States  of  America  and  the  Secretary  of  Housing  and 
Urban  Development  be,  and  they  hereby  are,  assured  of  full  compliance  by  the 
Boston  Redevelopment  Authority  with  regulations  of  the  Department  of  Housing 
and  Urban  Development  effectuating  Title  VI  of  the  Civil  Rights  Act  of  1964 
and  applicable  Executive  Orders. 

2.  That  an  application  on  behalf  of  the  Boston  Redevelopment  Authority 
for  a  loan  under  Section  102(a)  of  said  Title  I  in  the  amount  of  $2,989,324 
and  for  a  program  capital  grant,  a  relocation  grant,  and  a  Federal  grant  for 
the  making  of  a  rehabilitation  grant  to  the  full  amount  available  for  under- 
taking and  financing  the  first  of  such  Program  is  hereby  approved,  and  that 
the  Director  is  hereby  authorized  and  directed  to  execute  and  to  file  such 
application  with  the  Department  of  Housing  and  Urban  Development,  to  provide 

\  such  additional  information  and  to  furnish  such  documents  as  may  be  required 
in  behalf  of  said  Department,  and  to  act  as  the  authorized  correspondent  of 
the  Boston  Redevelopment  Authority.  t 


) 


.>•  Tnat  it  is  hereby  rccocnizcd  tliat  relocation  payments  made  in  excess 
Of  $25,000  arc  to  be  made  in  accordance  with  the  reflations  governing 
relocation  payments  and  that  the  Local  Public  Agency  has,  or  will  have, 
available  local  funds  (other  than  local  grants-in-aid  or  project  funds) 
Vith  which  to  pay  its  share  of  the  payments  in  excess  of  $25,000. 


i 


x> 


I     ) 


/ 


/ 


/ 


*"  .  •  ■  -    / 
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* 


*  , 


.  MEMORANDUM  •     .  ..  •    '  [\Y\{      6    IJ/U 

■  •  • 

*TO:       Boston  Redevelopment  Authority  ♦ 

.  FROM:     John  D.  Warner,  Director 

"YJDOECT:   Eligibility  of  the  Sumner  Street  Public 
.  .         Housinq  Urban  Renev;al  Area 

»■■■■■-  - --**—■  -  ■  —  —  —  —      —    1 1  ■  i_  ,    ,    »  i    ■■■■■■   , 

SUMMARY:   This  memorandum  requests  the  Authority 
to  determine  the  eligibility  of  the 
Sumner  Street  Public  Housing  Urban 
'.  Renev;al  Area 

The  undertaking  of  the  Sumner  Street  project  requires  the 
Authority's  determination  that  the  project  Area  is  eligible  under 
both  Federal  and  State  lav;.   The  staff  has  conducted  interior  and 
exterior  surveys  of  all  ten  of  the  buildings  in  the  Project  Area, 
and  has  obtained  and  analyzed  the  information  as  set  forth  in  the 
project  Area  Report,  Code  r-212  of  the  Application  for  Loan  and 
Grant  -  part  I.  .  -       . 

••  As  stated  in  the  Project  Area  Report,  all  ten  of  the  buildings 
(100%)  in  the  project  Area  have  been  found  to  be  deficient  because 
of  significant  defects  not  correctable- by  normal  maintenance  and 

)il   of  these  buildings  (100%)  are  structurally  substandard  to  a 
degree  requiring  clearance.   These"  figures  indicate  clearly  that 
federal  standards  of  eligibility  are.  met,  both  as  to  the   area  as  a 
whole,  and  as  to  the  clearance  area.  • 

/ 

*  '  The  following  conditions  indicate  that  the  project  Area  is 

eligible  under  State  Law; 

1.   Building  Conditions; 

•  . 

Of  the  10  buildings  in  the  Project  Area,  all  (100%)  were  found 
to  be  out  of  repair,  physically  deteriorated,  or  in  need  of  major 
maintenance  or  repair;  and  all  of  these  buildings  (100%)  were  found 
to  be  structurally  substandard  to  a  degree  requiring  clearance  as 
defined  under  applicable  Federal  regulations.   In  particular: 
•  • 

a)  10  buildings  (100%)  have  two  or  more  of  the  following 
defects: 

1)  roof  material,  gutters,  and  flashing 
\              ,        deteriorated  or  missing; 

2)  flooring  and  stair  material  worn,  loose, 
or  missing; 


'■' 


••  .     3)  floors  warped  and  deteriorated; 

■ 

4)  windows  and  doors  deteriorated;        .    * 

o  * 

;   *  5)  chimney  in  need  of  pointing  or  replacement; 

6)  evidence  of  dampness  penetration  in  basement, 
and  interior  walls; 

7) lack  of  adequate  fire  protection;  fire  escapes 
broken; 

8)  electrical  service  and  wiring  inadequate; 

9)  sanitary  facilities,  heating  system  inoperable. 
2*   Environmental,  Conditions; 

(a)  Obsolcto  building  types,  such  as  larae  warehouses  or 
Other  industrial  buildings  which  through  lack  of  use 

or  maintenance  have  a  blighting  influence.  , 

.     .  :        _        _  .     a 

The  multi-story  warehouse  buildings  no  longer  meet  the 
needs  of  present  day  industrial  activities.   Extensive 
defects  and  the  lack  of  elevators  in  all  of  the  buildings 
made  them  unsuitable  for  improvement  or  conversion  to 
public  housing.    /         •* 

(b)  Detrimental  land  uses  or  conditions,  such  as  incompatible 
tines,  structures  with  mixed  use,  or  adverse  influences 
from  noise,  smoke,  or  fumes. 

.The  majority  of  the  buildings  are  vacant  or  grossly 
underutilized  and  one  has  been  severely  damaged  by  fire. 
Lack  of  adequate  maintenance  is  prevalent  among  most  of 
the  buildings  and  this  further  adversely  affects  the 
nearby  residential  properties. 

It  is  recommended  that  the  Authority  approve  the  eligibility 
of  the  Sumner  Street  Public  Housing  Urban  Renewal  Area.   An  appro- 
priate Resolution  is  attached. 


{ 


Attachment 
) 


SUMNER  STREET  PUBLIC  HOUSING  URDAN  RENEWAL  AREA  IS  AN  ELIGIBLE 
URBAN  RENEWAL  AREA  UKDER  FEDERAL  AND  STATE  LAW. 

»■■  -   -— -■■  ■    .  ■  .-^— — — — —  ■  —  I.   ■     ■■      -  —  -.  ..  .   ,     ....     , ,  . .  ■  . —  

WHEREAS,  the  Boston  Redevelopment  Authority  (hereinafter 
called  the  "Authority") ,  is  a  public  body  corporate  and  politic 
duly  organized  and  existing  under  Chapter  121B  of  the  Massachusetts 
General  Laws  and  having  its  usual  place  of  business  in  the  City  of 
Boston,  Massachusetts;  and 

WHEREAS,  the  Authority  has  undertaken  and  conducted  surveys,  • 
studies  and  inspections  of  an  area  in  the  City  of  Boston  known  as 
the  Sumner  Street  Public  Housing  Urban  Renewal  Area  (hereinafter 
called  the  "Project  Area")  and  described  in  Exhibit  A  attached  hereto 
and  made  a  part  hereof  in  connection  with  the  preparation  of  an 
Urban  Renewal  plan  therefor;  and 

WHEREAS,  the  Authority  has  after  due  and  proper  notice,  held 
a  public  meeting  with  respect  to  the  Project  Area  and  at  said 
hearing  received  and  heard  extensive  evidence,  views  and  opinions 
with  respect  to  the  Project  Area  and  its  conditions;  and 

WHEREAS,  there  was  submitted  to  the  Authority  at  this  meeting 
an  Application  to  the  Department  of  Housing  and  Urban  Development 
for  Loan  and  Grant,  which  included  a  project  Area  Report,  referred 
to  as  Code  No.  R-212,  describing  the  surveys  and  studies  undertaken 
jLn  the  project  Area,  the  criteria  .used  to  determine  the  condition 
of  structures  in  the  Project  Area;  and 

/  '.      • 

WHEREAS,  there  was  also  submitted  to  the  Authority  at  this 
meeting  a  memorandum  from  the  Director  dated  March  19,  1970,  entitled 
"Eligibility  of  the  Sumner  Street  Public  Housing  Urban  Renewal  Area";  ar. 

"  WHEREAS,  the  Authority  has  considered  and  reviewed  the  afore- 
said evidence,  views,  opinions,  Project  Area  Report,  and  memo- 
randum, and  other  evidence  and  opinions  as  to  the  character  and 
conditions  of  the  Project  Area  submitted  by  members  of  the  Authority's 
staff; 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  REDEVELOPMENT  AUTHOR IT 

1.   That  the  character  and  conditions  of  the  project  Area  as 
described  in  said  project  Area  Report  and  said  memorandum  of 
March  19,  1970,  do  exist;  and 


L   »  •  ■•'•■-/ 


^ 


2.  That  clearance  and  redevelopment  are  warranted  under  said 
Title  I,  ac  shown  on  Map  5  of  said  Application  for  Loan  and  Grant 

in  that  all  ten  of  the  buildings  (100%)  are  structurally  substandard 
to  a  degree  requiring  clearance;  and 

3.  That  the  following  particular  facts  are  found  to  exist; 

a.   100%  of  the  10  buildings  in  the  project  Area  are 
out  of  repair,  physically  deteriorated,  or  in  need 
of  major  maintenance  or  repair  as  evidenced  by  - 

roof  material,  gutters,  and  flashing 
deteriorated  or  missing; 

flooring  and  stair  material  worn,  loose  or 
massing?  •  . 


) 


4 
5 
6 


0 


floors  warped  and  deteriorated; 

windows  and  doors  deteriorated; 

chimney  in  need  of  pointing  or  replacement; 

evidence  of  dampness  penetration  in  basement, 

and  interior  walls; 

I  •  • 

lack  of  adequate  fire  protection;  fire  escapes 

broken;  ■• 

electrical  service  and  wiring  inadequate; 


9)  sanitary  facilities,  heating  system  inoperable;  and 

• 

b.  All  of  the  10  buildings  (100%)  in  the  Project  Area 
contain  building  deficiencies  in  the  form  of  de- 
teriorating conditions  because  of  defects  not 
correctable  by  normal  maintenance;  and 

C  The  project  Area  contains  two  environmental 
deficiencies,  as  follows: 


(1)  Obsolete  buildinnr,  types,  such  as  larce  warehouses 
or  other  industrial  buildincs  which  through  lack 
of  use  or  maintenance  have  a  blighting  influence. 


s 


^ 


) 


»•««  muiti-sizory  warehouse  buildings  no  longer 
ihect  the  needs  of  present  day  industrial 
activities.  Extensive  defects  and  the  lack  of 
elevators  in  all  of  the  buildings  made  them 
unsuitable  for  improvement  or  conversion  to 
public  housing. 

(2)  Detrimental  land  uses  or  conditions,  such  as 
incompatible  uses,  structures  with  mixed  use, 
or  adverse  influences  from  noise,  smoke,  or 
fumes. 


The  majority  of  the  buildings  are  vacant  or 
grossly  underutilized  and  one  has  been  severely 
damaged  by  fire.  Lack  of  adequate  maintenance 
is  prevalent  among  most  of  the  buildings  and 
this  further  adversely  affects  the  nearby 
."  •         residential  properties. 

d.   The  foregoing  building  and  environmental  deficiencies 
are  present  throughout  the  project  Area. 

-  '  / 

4»  That  the  Project  Area  is  a  decadent  area  in  that  it  is 
an  area  which  is  detrimental  to  safety,  health,  morals,  welfare 
and   sound  growth  of  the  Boston  community  because  of  the  existence 
pf  buildings  which  are  vacant  and_,  under  existing  conditions,  it  is 
improbable  that  the  buildings  will  .be  replaced;  and  because  of 
obsolete  building  types,  such  as  large  warehouses  or  other  industrial 
buildings,  and  because  of  detrimental  land  uses  or  conditions,  such 
as  incompatible  uses,  structures  with  mixed  use  or  adverse  influences 
from  noise,  smoke  or  fumes,  make  it  improbable  that  the  area  will  be 
redeveloped  by  the  ordinary  operations  of  private  enterprise;  and 
the  project  Area  is  a  substandard  area  by  reason  of  dilapidation, 
faulty  arrangements  and  design,  lack  of  ventilation,  light  and 
sanitation  facilities  are  detrimental  to  the  safety,  health,  morals, 
welfare  and  sound  growth  of  the  community. 


/ 


& 


► 


i 
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•  CERTIFICATE  OF  VOTE 

'"     .      ■ ' 
.  The  undersigned  hereby  certifies  as  follows:  .  • 

•  .  • 

|1)  That  he  is  the  duly  qualified  and  acting  Secretary  of  the  Doston 
Redevelopment  Authority,  hereinafter  called  the  Authority,  and  the  keeper  of 
the  records,    including  the  journal  of  proceedings  of  the  Authority. 

(2)  That  the  following  Is  a  true  and  correct  copy  of  a  vote  as  finally 

adopted  at  a  meeting  of  the  Authority  held  on April  2,   1970 

and  duly  recorded  in  this  office: 


•     "  Copies  of  a  memorandum  dated  April  2,   1970  were  distributed  re 

Eligibility  of  the  Sumner  Street  Public  Housing  Urban  Renewal  Area,    attached 
■to  which  were  copies  of  a  Resolution.  -:     •.  . 

A  Resolution  entitled:  "Resolution  of  the  Boston  Redevelopment 
Authority  that  the  Sumner  Street  Public  Housing  Urban  Renewal  Area  is  an 
Eligible  Urban  Renewal  Area  Under  Federal  and  State  Law"  was  introduced, 
read  and  considered.  •.".*•'.'•  ''<".       .•"*'* 

On  motion  duly  made  and  seconded,  it  was  / 

•-:    '•'■    •  -  '   '  •  *   •  *  /    * 

•    .     .        VOTED:  To  adopt  the  Resolution  as  read  and  considered,  / 

'■■■  ':■'■'  ■■  ■■,.-,".■..    ■•".'    . 

.    "•';'•       Mr,  Massucco  voted  "Present".  '.•'.•'.  •   ■•.'        • 

•  •"     ■    •  .The  aforementioned  Resolution  is  filed  in  the  Document  Book  of  the 

"  '  / 

I  ■  •  '.'■-..••-.. 

Authority  as  Document  No.  1588.  *  *.  .  '      V-.    ..'•„''•■ 


'■WH 


(3)  That  6aid  meeting  was  duly  convened  and  held  in  all  respects  in 
accordance  with  law,    and  to  the  extent  required  by  law',    due  and  proper  notice 
of  euch  meeting  was  given;  that  a  legal  quorum  was  present  throughout  the  meet- 
ing, and  a  legally  sufficient  number  of  members  of  the  Authority  voted  in  a  proper 
manner  and  all  other  requirements  and  proceedings  under  law  incident  to    the 
proper  adoption  or  the  passage  of  said  vote  have  been  duly  fulfilled,   carried  out 
and  otherwise  observed. 

*.  .  •■  • 

(4)  T.     *  the  Resolution 


to  which  this  certificate  is  attached  is  in  substantially  the  form  as  that  presented 
.         •  •  to  6aid  meeting. 

(5)  That  if  an  impression  of  the  seal  has  been  affixed  below,    it  con- 
stitutes the  official  seal  of  the  Boston  Redevelopment  Authority  and  this  certificate 
is  hereby  executed  under  such  official  seal. 

il1N\U\i  1 1 1 1 1  m  m  ii,  m  i  mjjixui 

(7)  That  the  undersigned  is  duly  authorised  to  execute  this  certificate. 

J                                                                                                    IN  WITNESS  WHEREOF  the  undersigned  has  hereunto  6ct  his  hand 
V»^f  .        •  thlfl  twenty-third day  of  November ,    19  70  . 

DOSTON  REDEVELOPMENT  AUTHORITY 

1<C/,  <;■     fyH~'W.-w 
Secretary 


....  .v  •  r«  ,  .-., 


Sumner  Street  Public  Housing  Urban  Renewal  Area 
oston  Redevelopment  Authority  ,•    .•        * 

oston,  Massachusetts  \    *'."•'- 


♦ 


LEGAL  DATA:  Opinions  of  LPA  Counsel 

Respecting  Urban  Renewal  Plan 


Mr.  Charles  J.  Horan 
Assistant  Regional  Administrator  for  Renewal  Assistance 
Region  I 

Department  of  Housing  and  Urban  Development  .        • 

26  Federal  plaza  :  .   .  . '.     •    - 

New  York,  New  York  '   ;"  :...-:.. 

Dear  Sir:  — 

RE:   Sumner  Street  Public  Housing  Urban  Renewal  Area 
Project  No.  Mass.  R- Boston,  Massachusetts 

'  I  am  an  attorney-at-law  admitted  to  practice  in  the  Commonwealth  of 

Massachusetts.   As  counsel  for  the  Boston  Redevelopment  Authority 

hereinafter  referred  to  as  the  "Local  Public  Agency")  in  the  above 

identified  project,  my  opinion,  including  factual  statements  requested 

^  'the  Department  of  Housing  and  Urban  Development,  is  as  follows: 

/ 

1.  I  have  examined  the  Urban  Renewal  Plan  prepared  by  the  Boston 
Redevelopment  Authority  relating  to  the. Sumner  Street  Public  Housing 
Urban  Renewal  Area  in  the  City  of  Boston,  County  of  Suffolk, 
Commonwealth  of  Massachusetts,  (hereinafter  referred  to  as  the  "Plan"), 
which  Plan  is  more  specifically  identified  as  follows: 

A  mimeographed  document  dated  February  1,  1970 
entitled,  "Urban  Renewal  Plan  -  Sumner  Street  Public 
Housing  Urban  Renewal  Area",  consisting  of  22  pages 
and  3  (maps)  exhibits,  for  the  project  area  in  the 
aforementioned  project. 

•  • 

2.  The  Plan  in  form  and  substance  is  in  accord  with  applicable  law. 
The  Plan,  when  duly  approved  by  the  Mayor  and  Council  of  the  City  of 
Boston  and  by  the  Division  of  Urban  Renewal  of  the  Department  of  Community 
Affairs  of  the  Commonwealth  of  Massachusetts,  will  be  a  valid  Plan,  meeti: 
all  the  requirements  of  State  and  local  law  and  Title  I  of  the  Housing  Ac: 
of  1949,  as  amended.   The  Plan  is  reasonably  clear,  definite,  and  un- 
ambiguous and  does  not  provide  for  any  illegal  discriminatory  action  or 

.  **  pgal  preferential  action  or  requirement. 
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1  requirements  pertaining  to  the  eligibility  of  such  area  for 
above-identified  project;  and  *juch  area  under  State  and  local 
it;  legally  eligible  and  appropriate  for  the  redevelopment, 
crvation,  and  rehabilitation  activities  contemplated  under  the  PI; 


(a) .  The  Plan  included  all  the  provisions,  drawings,  naps,  docu- 
ments, and  other  items  required  to  be  included  pursuant  to 
State  or  local  lav/  and  the  applicable  requirements  of  Sec- 
tion 110(b)  of  said  Housing  Act.  >;    :. 


(b) 


•(c) 


(a) 


The  Plan  includes  appropriate  provisions  describing  the 
real  property  which  the  Local  Public  Agency  is  to  acquire 
and  includes  appropriate  provisions  for  zhe   imposition  of 
the  controls  and  other  requirements  of  the  Plan  upon  all 
the  real  property  in  the  project  area  described  in  the  Plan, 


The  Plan  is 
to  be  made 
the  cemmum 
to  definite 
improved  tr 
recreation?. 

The  provisi 
requirement 
features  in 
lav/  and  the 
Act. 


sufficiently  complete  to  permit  a  determination 
as  to  whether  it  conforms  to  the  general  plan  of 
ty  as  a  whole  and  to  indicate  its  relationship 

local  objectives  respecting  appropriate  land  uses, 
affic,  improved  public  transportation,  improved 
1  and  community  facilities  in  Boston. 


ons  in  the  Plan  respecting  land  uses,  building 
s  and  d 

the  PI 

requirements 


Lensiti 
m  arc 


es,  land 


coverage,  and  other 


in  accord  with  State  and  local 
of  Section  llC(b)  of  said  Housing 


(e)  The  provisi 
of  streets, 
in  zoning  o 
State  and  1 
future  use 
clear  and  1 


ons  in 
parkwa 

r  build 
ocal  la 
of  the 
egally 


the  PI 
ycf    an 

ing  co 


,  and 
pro  j  c  c 
effect 


an  for  the  vacation  and  dedication 
d  other  public  ways  and  for  change: 
des  and  regulations  are  in  accord  •. 
the  controls  in  the  Plan  respecti: 
t  area  described  therein  are  reaco 
ive. 


U..Uw_. 


(f)  The  provisions  in  the  Plan  respecting  the  period  of  duration  c: 
the  Plan  and  the  future  changes  in  the  Plan  are  legally  adequr 

5.  To  my  knowledge  there  is  no  pending  or  threatened 'litigation  of 
any  kind  concerning  the  Plan.    •        ••.••. 

Yours  truly, 


"John  C.    Conicy 
G.eneral  Counsel 
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I. . WALTER. .E... DONAHUE hereby  certify  that  I  am  PAJ A.  PR< 

of   the    Globe    Newspaper    Co.,    publishers    of    the    Boston    Globe;    that    the    above    adv 

been  inserted  in  said  newspaper  T.WQ turieSi    .  ON.  THE  .  ABOVE.  DA  Ji 

and  that   it  is  charged  at  the  usual  rates. 


Boston,   Mass MARCH  JJ, 

Personally  appeared   before   meWALTER  • -F,  - -DONAHUE  ... . 
statement  subscribed  to  by  him  is  true 
Suffolk  ss.  Z^V/s. 


HEARINGS 


htblic  nrARrvo 

NOTICF.    OF    PUnLIC    HEARING 

tut.    su>c\t  it   sTr.rrr 

>  PUBLIC     HOUSING 

•►•tmnAN   renewal.  aJsxa 

>fOTlCE  Is  hereby  c.xtn  that  the 
I  Tloston  Rede velopro.c  -.1  A-'_-.e-:.-.T 
WIU  conduct  a  PJO..C  o.-iJj-.c 
with  respect  to  ,  o.e  S  — ro-ej- 
Street  J\ibuc  ){ou«!r.r  Urt.-.  .-.e- 
newal  Atcj.  prorosed  to  oe  un- 
dertaken by  tne  A'jto.cr.jj-  rj_-s  — 
»nt  to  the  crovi«:or.<  rf  i.-.e. 
Federal   Hous-'ruj   Ac:   cl    1'-.'.   n' 

•  mended,  anfl  Chapter  1113  cjf 
the  General  L-i*l  .Sua  r".ei.-fr_c 
will  be  hud  at  Site  Ecrt-n  r.e— 
development  Autr-nnty  eJ.ce  it 
Room  621.  Ninth  Floco.  Nrx  C  tjf 
Hall.  Hoston  Mi'^.c-.«rj  oa 
March  19.  1970  at  :.-0  P  m. 
The   purpose!  of  the    Lea._.t   a_-e 

CI    follOWi: 

(1)  To  consider  a  prorosaJ  for 
the  underukjne  C.  a-  vrbiji 
rent*  aJ  D.-ojrc-.  :n  Ire  S_~  — 
tier  Street  Public  Ha  rj 
Urban  Penew.il  A-*e»  of  *_"* 
City  of  Boston  in  icenrc^-re 
svltn  the  Urban  Re-cu.  ?".?ci 
lor  the  Project  A"ra  a.-.d 
«-tth  federal  fir.i.-.c.ai  if— 
•  tstance  under  Tttle  I  ef  t~e 
Housine  Act  of  Mi),  ri 
•mended.  and  in  seco:da_-ee 
with  Chapter  121B  cl  lie 
General   Laus: 

(3)  To  describe  the  public  lp>- 
provementn  proposed  to  oe; 
undertaken.  lr.c.*-z--r  to.e 
construction.  re-ccr.sto-jrtj'oo.. 
alteration  and  repa_:  cf  rveen 
and    uin.t.i  '..  . 

(3)  To    describe    the    la-.d    rro- 

Kjeei  to  be  eccjfrei  ao.d  -o 
made  ava„ib.e  fcr  tie 
development  bv  pr.va-.e  eo- 
terprises  or  pubL-c  agerjicj.es 
ri  emthorued    by   law; 

(4)  To  afford  a  reasor.ab'.e  (K>- 
■  .    portunity    to   a  J   rcr<cos.   in- 

'    clutiinc       Tepresen'-af.ves       cl 
organizations    to    apr-cio    aj:d 
present  their  viesss   u.rja   re- 
aped  to  the   pro.ert 
Coptea     of    the     Urban     R'.ne«-aJ 
Plan  and  maps  of  iv.e  F-7o.ec-;  .Vri 

•  re  available  for  pu"l  c  exi.  .ir.a— 
tion  si  the  offices  o.'  t-e  A-to-cr— 
Ity  at  Boom  921.  Ninth  T>-.z. 
New  City  Hall.  Boston.  V;-s-»- 
chusetts.  Moncay  fuougn  Y'.z^j. 
Nine  to  Fl\e. 

The  Sumner  Street  PMb'je  Hstiss- 
fnt  Urban  H're»;l  Are*  1» 
bounded  cenerauy  as  fo_o»j: 
Eetinnine  at  the  L-.lerjecfcJ n  cf 
the  westerb^  s.ce.  '.e  c!  -*«--3 
Street  and  the  iout-'.e:l7  a-ce— ;t 
of  V.'ebster  Street. 
Thence    turning    ant    r--.-Js.t    !a 

touthv.e".er;y  d:reet;ori  s.t-i 
the  westcrb-  txitixr.t  <-.  Le-J 
Street  to  »  point  o;  f-.-.»-"e. .  ■:  = 
with  the  extended  sou:-.e;j-  ».;e- 
llne  of  Martuial  Street 
Thence  turnme  end  rur-'r_r  tn  a 
southeastcrlv  oirec-_c".  i ;^~-C_'-.'^e 
southerly  sideline  of  ..';:. ^Li- 
Street  approximately  3s0  tee- 
Thence  tumtnir  e-.d  mr.-:-.r  :n_a 
northeasterly  direction  cene-i  -' 
along  the  wester. v  s.ce.ir.e  c.  f.e 
Penn  Central  Railrcad  :r>  a  ?<■-■. 
of  Intersection  o.'  si  a  «  it — r.s 
with  the  nor.herly  ixe- r.e  cl 
Sumner  Street 

Thence  turnmr  end  r-jr.r'r.r  tr.  a 
northwesterW  direct.cn  a.e-/  --« 
nnrtherl/      side,  re      ei      S  -rr: 


and   made  oath   I 


My  Commission  Expires 


W 


to    a    l-o: 


i:r-"'  -.;■'  J 


.   --  ret 

BO  feet  t-eyond  tre  sverter-y 
line  of  Hawe  Street. 
Thence  I'jmlnf  end  rj_tr.fr f  t*.  i 
touthwesterlv  direction  e  c  - J  t_  « 
easterly  sidellr.e  et  toe—-  :-■» 
or  formerly  rn*T.ed  ty  Cajt-  s  >- 
F  StrlntfUCCe  to  «  rcJ^t  e.  -- 
trrseclion  wi"i  t*te  ex-e-zrC 
centcrline  of  Webster  S-e-e- 
Thenee  turnlnr  §.--1  rj-ojlju;  !t  i 
eouth  ea'lrrly  d.rect-on  »  -"I 
the  crnlrrLne  ef  eve-drd  s»->. 
ster  f. licet  to  a  port  o'  .nter- 
.retieei  v.ilh  the  cer.lo._-.e  oi 
Mill   Street. 

Thenre  turnlnr  and  n:--.t-r  to 
•  iouthur-leih'  (f  -ee-..-n  a  —J 
the  eenleilire  cf  N'i .1  St-»e«  ;• 
roli't  o(  lnt--«ection  «  :■>  ••  ' 
extended  ini.therlv  llde-r.e  c 
Wrb<ter    Street 

c    and    rven'.-c    to 

|,       el i -en  no      a  —  I 

she   «nutheily    •deli- e   c*    Ue-.-ei 

Stieel    lo    a    p^  ,.l    ef    !-.•»■««-.   " 

»  -1    - 


Thence     nitnir 

|OU|li'»"ri 

•nulheily 

tree!    lo    a    r«-n 

1    said     srirline 


5--et 


erl»      ndrime      "f      1  '»  is 

Whl'h    l<    the     r-o.nt     •(     t»I'.-.-I 

DOVTdv    pi  prv  r.i.np\fx>1 
Ain  nniil  I  V 


K  AS  I 


.IVON1AN 


. 


•  •  •  .  :,i, 

•  >■  >    -  S  -. 


■•*■?. 


r 


)  — ■-  ... 

Lepai  Notlc* 

BliCt  Of  Public   Hearing 
rnner   Slrsct   public   Houilnfl 
Urban   Kencwil  area 
,   hereby   even   ihai    the    Boston 
■nrnl    Authority    will    conaucl    a 
r.no.   wilh  respect   to   Ire   Sum. 
Public  Housm?   Urban  KeneAdl 
>osed    lo   fce    underta*en    by    tne 
pursuant    to    lfi«    provuioni    of 
1 1    Housing    Act    of     19-v,    flj 

end     CnaPler      121 B     of      the  , 
b*\.    Said   hearing    will    t>*   held 
ision    KedeveiopmenT    Autnonry  . 
koom"  V2t,    limm    Floo,-,    New 

boston,  Wassachusetu,  on  i 
1970,  at  2:30  P.  m.  The  purposes  i 
anna    are    as    follows:     (I)    To 

proposal  for  tne  underiaklnoj 
,n  renewal  project  in  ino  Sum- 
PubNc  Housing  Urban  Renewal 
a  CUy  of  Boston  in  accordance 
Urban  Renewal  Plan  lor  the 
ea  and  with  Federal  financial 
under  Title  I  of  the  Housing 
9,  a»  amended,  end  fn  eccor- 
i  Chapter  12) B  of  the  General 
To  describe  the  public  Imorove- 
■cposed  lo  te  undertaken, 
he  construction,  reconslrucdon, 
»nd  repair  cf  streets  and  utill- 
ro  describe  the  land  proposed 
to  and  lo  be  made  available 
evetopmenl  by  private  enter- 
public  esenctei  es  authorized 
«)  To  efrord  a  reasonable  co- 
in all  persons,  including  re- 
el of  organisations  lo  appear 
nt  their  vieAS  with  respect 
■eject.  Copies  of  th»  Urban 
'ian  end  maps  of  tho  Proiect 
evailable  for  public  examine* 
'  'tees  of  1he  Author i)y  at 
h  Floor,  New  City  Hall, 
Jiusells,  Monday  throuoh 
it  i^  Five.  The  Sumner  Street 
j*ir  -b*n    Renewal    Area    is 

r\follOAs:  Bea  inning 
I*  westerly  sideline 
't««te'K  -e  southerly  sideline 
Slrect.  Thence  turning  end 
e  tOJthAfSterly  direction  alonq 
iy  sioehne  cf  Lewis  Street  to 
intersection  with  the  extended 
tidelme  of  Marginal  Street, 
jrnmg  end  running  In  a 
iv  direction  along  the  southerly 
Margmal  Street  ecproxlmaiely 
Thence  lurninq  and  running 
Ineasleriy  direction  Generally 
westerly  tloeWne  of  the  Penn 
uroad  to  a  point  ef  intersection 
line  v/ilh  the  northerly  sideline 
r  Street. Thence  turning  and 
a  northwesterly  direciion  etong 
fly  sideline  of  Sumner  Street 
approximately  60  feet  hevond 
Iy  sideline  of  Havre  Street. 
jrnlng  and  running  In  a 
iy  direction  along  the  easterly 
property  now  or  formerly 
Camli'a  M.  f£.  Steinbrugge 
of  Intersection  with  the  e<- 
nterlme  of  Webster  Street, 
nmg    end   running    In    a    south 

■  rection  along  ihe  cenlerline 
J  Webster  Street  to  a  po-nt 
"on  v/.th  the  centerlme  of  M.MI 
"nee     lurnirq     and     running     In 

■  'cly  direclion  eiono  the  cen- 
Mlll  Sirret  lo  a  uolnt  of  m- 
wtih  Ihe  extended  southerly 
Webster  Street.  Thence  turning 
g  In  a  southeasterly  direction 
southerly    sideline    of    Webster 

I  Point  of  intersection  of  said 
tin  the  westerly  sideline  of 
(ft,  which  Is  lh"  point  of 
BOSTON  RE  OPVI  I  OPMENT 
V#      KANE      SIMONIAN,      St-. 
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Commonwealth  of  Massachusetts  T 

County  of  Suffolk  J    ss* 


On  this, 


16th 


.day  of_ 


Karch 


.A.  D.  19. 


70 


personally   appeared    before    the    undersigned,    a    Notary    Public,   within 


and  for  the  said  county^ 


Eleanor  F.   Sullivan 


Record  American 


_a  newspaper  published  by 


of  the 

The  Hearst  Corporation,  in  Boston,  County  of  Suffolk,  in  the  Common- 
wealth of  Massachusetts,  and  who  being  duly  sworn,  states  on  oath  that  the 
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bRA  hearing;  3/19/70  Sumner  St  Hpn'ev.-al  Area  arWrt^mpnt- 

was  published  in  said  newspaper  in  its  issues  of 


7th  pnd   l/,th  or  March 


-A.    D.    19_ZQ_ 


cy^^rL  *-'l'jy~xf^£&.->A&  -SlS 


Subscribed  and  sworn  to  before  me,  this 


day  of. 


March 
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Then  personally  appeared. 
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Joseph  D.    Scanlon,   Adv&.      Auditor 


Bo»ton  Hcrald-Travcler  Corporation  and  made  oath  that  the  advertisement  hereto  attached  was 
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published  in  the ; time.. 


liarch  7  &  14,   1970 


as  ordered. 


&£&fr£&l* 
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HEARING 


PUBLIC     HEARING 
NOTICE     OF      PUBLIC     HEARING 
THE      SUMNER      SfxtET      PUBLIC 
rlOUSINO    UKBAN    KEf-tV/AL    AKcA 

Nonce  is  hereov  even  mat  tne 
Bosion  iceocveiop  T.ent  Au.horuv4win 
conduct  a  puo'ic  heann*  witn  re 
iMCI  to  The  Sumner  Stree'.  Public 
nousino  Urban  Renewal  Area.  pro- 
oosed  10  trt  under. a<*n  bv  tne  Au- 
thority puisuani  to  the  o.ovisons  of 
Iht  Federal  housina  Act  d  19*9, 
amended,  and  Chaorer  121B  ol  the 
General  Laws.  Said  hearing  will 
t*  held  el  me  Bosion  Redeveioomenf 
Authority  cilice  at  Room  Wl.  Ninih 
J-loor,  Mew  CiW  Hall.  Bosion.  Maisa 
Chusells  on  March    19.    19/0  H  1  'S. 

,  The   purposes.  c<   Iht   hearing    «rt 

At     follow* 

F(l)  To  consider  a  prooosal  for 
ftse  undertaking  ol  an  urjan  renev.al 
prolfd  in  Ihc  Sumner  Siieel  Public 
Housing  Urban  k»ne'/al  Area  ol  me 
City  cl  bosion  m  accord.ir.ee  with 
the  Urban  Renewal  Plan  icr  the 
frolect  Area  and  wiin  Federal  li- 
rvarsci.il  assistance  vnjer  Title  I  of 
Jhe  Housing  Acl  ct  IS49.  as  amend- 
ed, and  in  accordance  v.dh  Chapter 
IJIB  of  Ihe  General  laws; 
•  (21  To  describe  the  public  Im- 
provements proposed  lo  be  under- 
taken, including  tne  construction, 
feconstruciioi.  alteration  and  repair 
Ol  sf'tejs  and   utilities; 


Vw 


, 


• 


■> 
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Then  personally  appeared ?.?.8.??*  .?/. .  ?.C.??}}™  .....  AdVOTtiBing .  Auditor 


Boston  Herald-Traveler  Corporation  and  made  oath  that  the  advertisement  hereto  attached  was 

published  in  the. . .  Boston  Herald , traveler E^a . .  tjme .  s ' 

■  / 

September.  5.  &..?A/1?70 ....^.....^h.  ordered. 

Subscribed  and  sworn  to  before  mc  this -9-1/h-' day  of.  KOYCra'b.er.  .19  70 

J^^.M.^&y&facvi 


Notary  Public 


(Copy  of  Advertisement) 
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CITY    OF     fcOSTON 

public  heaping 
information   available" 
For   public   cxa/.mnatioh 

The  Urban  fcfnf^ei  Pun  contain* 
lr>g  mflDS  of  the  PnnKl  AfM  art  cr% 
dliOlav  «*nd  av-*ii>uie  at  ihe  o<fice» 
ol  lha  Ci»V  CiffK  of  tha  Ciiy  of 
Bos'on. 

PROJFCT  APFA  dtscpiptiow 

The  f>ymr^r  Street  f'l-a'-c  Houvng 
UrMr,  Krn'wal  (*toir<f  Arr«  ■%  Thai 
ttrltin  tr>c(  cf  u^rt  'A  ine  C.rv  of 
Boiton,  Counly  c>1  Sullctk,  *nd  Cotv 
morw.v*Mh  o*  M*\,*chu**l's.  and 
bounded  *nd  CMCr.OfcJ  >i  i oi :o^% : 

|(fg<nnmi  ai  the  intersection  c.  fn§ 
WfitfMy  lid -Mine  H  Le*MJ  Street  t«v3 
'.be.  ioulfxrir  i.dclmo  ol  Webittr 
Slrrtl. 

Tbnue  lurnfno  fc^d  running  in  • 
Wulhvvr^lffly  dif  rclion  aiono  thf 
wr-iiffl^  i«drllne  tf  Lr^i,  Sireri  to  a 
iKunl  vi  interaction  w.Ifi  the  ♦*• 
IffuJcd  voolhtdy  jidflino  ol  M*f8'nsl 
Slrfft. 

Thence  tmnlno  end  rUT.r.lr>g  In  • 
IOi/theA\lf  rlv  ct.rfchui  *»ni.g  tha 
voi'iheriy  ^drl.ne  n  Marginal  Strut 
*pnrcnni..ifiy    X'-O  Ircl. 

Ibrne  lu'nino  a- j  ri-fv^ind  in  a 
nnrthe^tefi*  cdif.l'n  uenfraN./ 
atonQ  thr  *»e\lfrty  v  T!i»f  *-•  tr*« 
Peon  C  #•  •  *■  r  j»  i  k.i.'f  *»•  i  ••  />  n*M  of 
inlrrtMhnn  t'   *<•.'   »■  '•'  ■  *■    *-*n   1ri* 

rywtl.rrU     >■■'«  t  .    •     c»     ■■»•  o<-"»     Mieet. 

lhfiur     tt  .i       i     »■    '     m ng     ,n    • 

noftrtM'-lr'iv       ""    '      *      *>»<ftO       1K« 
r.oM..niy     v  ■'   '•■  -    i*'     s  ■  '*""     Sl'^i 

1)        »        PO.1.1        *l   !■'• »  »"'V        '*>       "•' 

hevo'id  n><*  wf\ifi'»  fci('»hn«  i-i  now  a 
Street.  . 

lt>to'f     MnllHI     "f*  '     funning     [1     • 
■  l.i  fi  l. .mi       Ai(n>o       tht 
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East  Boston 
Boston  Redevelopment  Authority. 
Sumner  Street  Neighborhood    cl 
fi„elop#ent  pr©gram. APPLICATION. 

JuXy  1971. 
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